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Appendix 4: 
FINANCE 


1. SUMMARY TABLE OF FEDERAL, STATE, PRIVATE, COUNTY, 
AND LOCAL FUNDS 

2. TRANSPORTATION DEVELOPMENT DISTRICT BOND RUNS 
WITH AND WITHOUT CCROW 

3. TRANSPORTATION DEVELOPMENT DISTRICT REVENUE TABLE 
WITH AND WITHOUT CCROW 
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TABLE 16.1 POSSIBLE FUNDING SOURCES FOR STREETCAR AND RELATED IMPROVEMENTS 


SOURCE : PROGRAM DESCRIPTION OR CONCEPT 
NEW STARTS/SMALL : FTA, through the Capital Investment Grant program, which includes the New 
STARTS PROGRAM (49 : Starts and Small Starts programs, provides funds to transit project sponsors : 
U.S.C. SECTION 5309 ve Bite Aeditixed id t if t 
FIXED GUIDEWAY o build new or expanded fixed-guideway transit systems. 
CAPITAL INVESTMENT : : 
GRANTS) : Note: Resource utilized along with TIGER funding for streetcar in Cincinnati, : 


Charlotte, St. Louis, New York, Chicago and for BRT in Stamford, CT. 


FEDERAL TRANSIT : Formula grants that fund public transportation capital projects in urbanized 
ee : areas to finance the planning, acquisition, construction, cost-effective lease, 
GRANTS (49 U.S.C. By : wesc : ; 
SECTION 5307) : improvement, and maintenance of equipment and facilities for use in transit. 

: One percent of the funds apportioned to urbanized areas with a population 

: of at least 200,000 must be expended for associated transit improvements. 

: The Governor, responsible local officials, and publicly owned operators of i 

: mass transportation services, must jointly select the designated recipient for 

: an urbanized area with a population of 200,000 or more. : 


Note: Resource utilized for St. Louis Trolley Loop. 


NEW MARKETS TAX : Federal tax incentive that attracts investment capital to low-income 
CREDITS : communities by permitting individual and corporate investors to receive 
: a 39% tax credit against their Federal income tax return in exchange for 
: making equity investments in a recognized community development 
: entity (CDE). Reduces borrowing costs and enables higher risk loans and 
: investments that shoulder collateral shortfalls and credit risks. City would 
: retain ownership of the right-of-way but would lease the immovable 
: infrastructure. 


Note: New Markets credits used for improvements to New York’s transit 
: system. 
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FUNDING INFORMATION 


: In FY 2012 the New Starts and Bus Programs 

: were not partially earmarked, leaving 

: unallocated funds. Unallocated funds are 

: available for allocation through a discretionary 
: competitive award process. 


: Requires 10% match. Federal share cannot 

: exceed 80% of the net project cost. The 

: Federal share may be 90% for the cost of 

: vehicle-related equipment attributable to 

> compliance with the American with Disabilities 
: Act and the Clean Air Act or 85% for the 

: cost of a vehicle that complies with these 

: requirements. The federal share may also be 


: 90% for projects or portions of projects related 


: to bicycles facilities. The Federal share of the 
: eligible operating cost is 50%. 


FY 14 estimated obligation is $4,458,650,000. 
: Range of financial assistance is typically 
: $10,890 to $1,293,611. Average is $180,588. 


: A national allocatee (such as LISC) typically 

: receives allocation between $85 and $133 

: million. KC CDE also receives annual allocation, 
: although lesser in amount. 


APPLICABILITY 


Capital infrastructure; acquisition of real property, 
: initial acquisition of rolling stock for the systems, 
: acquisition of rights-of-way, and relocation. 


Flexible. 


: Immovable capital infrastructure (track, catenary, 

: and stations) that is located within a qualified census 
: tract (based upon recent census data, eligible 

: alignments would include only Independence Avenue 
: and Linwood Boulevard); mixed-use and transit- 

: oriented developments. 
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SOURCE 
PROMISE ZONES (HUD) 


FHWA TRANSPORTATION 
INFRASTRUCTURE 
FINANCE AND 
INNOVATION ACT 
FUNDING (TIFIA) 


PROGRAM DESCRIPTION OR CONCEPT 


: A 10-year federal designation to support high-poverty areas. Community 

: must have overall poverty rate of at least 20% and one census tract with a 

: poverty rate over 30%. The boundaries have to spread over more than one 
: contiguous census tract and have between 10,000 and 200,000 residents. 
: A Promise Zone is an overlay program to federal grant area designed to 

: provide an intensive and layered approach to revitalizing communities. 

: For communities selected, the federal government will partner to help the 

: Promise Zones access the resources and expertise they need. Currently, : 
: there are only 6 promise zones. The Obama Administration will designate 14 
: more communities over the next three years. : 


An existing boundary of a current Promise Neighborhoods or Choice 

: Neighborhoods Implementation grant or Byrne Criminal Justice Innovation 

: grant must be encompassed within the proposed Promise Zone boundaries, 
: and the lead grantee and major partner or partners implementing activities 
: under those grants must play substantial roles in the Promise Zone 

: application, such as lead applicant, implementation partner or other partner 
: making significant commitments. 


At present, the only area in Kansas City potentially qualified to be i 
j designated as a Promise Zone is at the location of the Byrne Criminal Justice : 
: Assistance Grant (from 27th to 39th, Paseo to Benton). : 


: Federal credit assistance in the form of direct loans, loan guarantees, 

: and standby lines of credit to finance surface transportation projects of : 
: national and regional significance. TIFIA credit assistance provides improved : 
: access to capital markets, flexible repayment terms, and potentially more : 
: favorable interest rates than can be found in private capital markets for 

s similar instruments. TIFIA can help advance qualified, large-scale projects 

: that otherwise might be delayed or deferred because of size, complexity, or 
: uncertainty over the timing of revenues. 


: Eligible transit projects include the design and construction of stations, : 
: track, and transit-related infrastructure, purchase of transit vehicles, and any 
: other type of project that is eligible for grant assistance under chapter 53 of : 
: Title 49 of the United States Code. 


An eligible project must have a cost of at least $50 million. Federal funding 
; cannot exceed 33% of eligible costs or the amount of senior debt, if the 

: TIFIA loan does not have an investment grade rating. The project must have : 
: a dedicated revenue source to pledge as repayment on the TIFIA loan (many 
: different types, including sales tax, tax increment finance, and fuel taxes). : 
TIFIA often used in P3 transactions. 


FUNDING INFORMATION 


: Undetermined. Pending Housing Authority 
: Choice Neighborhood Implementation Grant, if 


APPLICABILITY 


: Capital infrastructure projects within zone, including 
: bus rapid transit lanes and bike lanes, and transit- 


: secured, could potentially allocate up to 20% or : oriented development (TOD) that attracts new 


: $4.5 million of grant to streetcar (existing plan 
: would likely have to be amended to designate 
: transit within the neighborhood revitalization 

: focus. Under current plan, transit is mentioned 
: but not a focus). Requires City match. Could 

: potentially use streetcar property tax and 

: sales tax as part of the local match for Choice 
: Neighborhoods Implementation Grant, and use 
: the 20% or $4.5 million Choice allocation to 

: fund the streetcar and related appurtenances 

: within zone. 


: $750 million in FY 2013 and $1 billion in FY 

: 2014. Additional funds may also be available 
: from budget authority carried over from 
previous fiscal years. Any budget authority 
not obligated in the fiscal year for which it is 
: authorized remains available for obligation 
>in subsequent years. Subject to an annual 

: obligation limitation. 


: Each dollar of Federal funds can provide up to 
: $10 in TIFIA credit assistance - and leverage 


: businesses and creates jobs. Prospect MAXX 
: improvements within zone. 


Might also be able to use portions of leveraged grant 


: funds to endow or attract private investment into 
: taxpayer assistance fund. 


Capital infrastructure. 


$30 in transportation infrastructure investment. ; 
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SOURCE 


FHWA STATE 
INFRASTRUCTURE BANKS : 


PROGRAM DESCRIPTION OR CONCEPT 


: SIBs are revolving infrastructure investment funds for surface transportation 


projects that are established and administered by states. Much like a private 


: bank, SIBs offer a range of loans and credit assistance enhancement 

: products to public and private sponsors of Title 49 transit capital projects. 

: A Title 49 capital project is one that provides “regular and continuing 

: shared-ride surface transportation services that are open to the general 

: public or open to a segment of the general public defined by age, disability, 
: or low income.” 


Previously, states participating in the SIB program could capitalize in its 

: transit account up to 10 percent of federal funds made available for capital 
: projects under Urbanized Area Formula Grants, Capital Investment Grants, 
: and Formula Grants for Other Than Urbanized Areas. MAP-21 has not 

: allowed new 2013-2014 funding to be used to capitalize SIBs. 


Missouri created a SIB in 1998 under TEA-21. 


BUILD AMERICA BONDS 


: Provide state and local governments with a new, direct federal payment 


: subsidy for a portion of the borrowing costs on taxable bonds. BABs 

: provide a deeper federal subsidy to state and local governments (equal to 
: 35% of the taxable borrowing cost) than traditional tax-exempt bonds that 
2 leads to lower net borrowing costs for state and local governments. 


CONGESTION 
MITIGATION AND AIR 
QUALITY IMPROVEMENT 
(CMAQ) 


: Provides funding for projects and programs in air quality nonattainment and : 
: maintenance areas for ozone, carbon monoxide (CO), and particulate matter : 
: (PM-10, PM-2.5) that reduce transportation related emissions. [23 USC 


:149(a)]. 


: CMAQ funds are directed toward projects, programs, and operational 

: strategies that provide residents with transportation options, to make the 
: most effective use of existing facilities, and lead to lower pollution levels. 
: States and MPOs are direct recipients. 


CMAQ funds are directed toward projects, programs, and operational 
: strategies that provide residents with transportation options, to make the 
: most effective use of existing facilities, and lead to lower pollution levels. 


ENERGY TAX CREDITS 


: Tax incentives for private investment in certain energy technologies, and 


: energy payments that can be used in lieu of certain tax credits. These 
: incentives promote deployment of energy efficient or alternative energy 
: technologies, which may help reduce greenhouse gas emissions. 


Could potentially be coupled with a P3 financing to leverage unrestricted 
: funding for streetcar. 
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SOURCE 


HUD SECTION 108 LOAN 
GUARANTEE PROGRAM 


EERE ENERGY 
EFFICIENCY AND 
RENEWABLE ENERGY 
TECHNOLOGY 
DEPLOYMENT, 
DEMONSTRATION, AND 
COMMERCIALIZATION 
GRANT PROGRAM 


ECONOMIC 
DEVELOPMENT 
ADMINISTRATION (EDA) 
DISCRETIONARY FUNDS 
AND GRANTS 


ECONOMIC 
DEVELOPMENT 
ADMINISTRATION 
GLOBAL CLIMATE 
CHANGE MITIGATION 
INCENTIVE FUND 


PROGRAM DESCRIPTION OR CONCEPT 


: Section 108 is the loan guarantee provision of the Community Development 
: Block Grant (CDBG) program. Section 108 provides states and communities 
: with a source of financing for economic development, public facilities, and 

: large-scale physical development projects. All projects and activities must 
: either principally benefit low- and moderate-income persons, aid in the 

: elimination or prevention of slums and blight or meet urgent needs of the 

: community. 


This makes it one of the most potent and important public investment tools : 
: that HUD offers to states and local governments. It allows them to transform } 
: a small portion of their CDBG funds into federally guaranteed loans large : 
: enough to pursue physical and economic revitalization projects that can 
: renew entire neighborhoods. 


: Financial assistance for the technology deployment, demonstration, and 

: commercialization of energy efficiency and renewable energy technologies. 
: This includes infrastructure and vehicle technologies. Qualified applicants 

: include state governments. 


: Strategic grant investments to support the implementation of regional 

: economic development strategies designed to create jobs, leverage private 
: capital, encourage economic development, and strengthen America’s ability 
: to compete in the global marketplace. Solicits applications from urban 

: communities to develop initiatives that advance new ideas and creative 

: approaches to address rapidly evolving economic conditions. City or 
(related) not for profit entity may be applicant and recipient. 


: Grants for projects that foster economic development by advancing the 

: green economy in distressed communities and creating jobs through, 

: and increase private capital investment in, efforts to limit the nation’s 

: dependence on fossil fuels, enhance energy efficiency, curb greenhouse gas 
: emissions and protect natural systems. Grants available to state and local 

: governments. EDA targets its investments to promote the attraction of 

: private capital investment and the creation and retention of long-term jobs. 


FUNDING INFORMATION 


: Entitlement public entities. An entitlement 

: public entity may apply for up to five times 
: the public entity’s latest approved CDBG 

: entitlement amount, minus any outstanding 
: Section 108 commitments and/or principal 

: balances of Section 108 loans. 


: A state or a non-entitlement public entity may 
: apply for up to five times the latest approved 

: CDBG amount received by its State, minus any 
: outstanding Section 108 commitments and/ 

: or principal balances on Section 108 loans for 


: which the State has pledged its CDBG funds as : 


: security. 


: FY 2014 budget request does not provide 
: details on this program. 


: No award ceiling or program funding available. 
: Next funding cycles are June 13, 2014 for 

: funding cycle 4 of FY 2014; and October 17, 

: 2014 for funding cycle 1 of FY 2015. 


> $25 million in FY 2011. Requires 50% match. 
: Grants made quarterly via EDC’s regional 
: offices. No FY 2014 data available. 


APPLICABILITY 


: Eligible projects include, among others, economic 
: development activities eligible under CDBG; 

: construction, reconstruction, or installation of 

: public facilities (including street, sidewalk, and 

: other site improvements); payment of interest on 

: the guaranteed loan and issuance costs of public 

: offerings; and debt service reserves. 


Efficiency operations. 


Capital public works and economic development 
: facilities. 


: Eligible projects include infrastructure investments 

: that involve the greening of an existing function 

: Or process. Investments must result in green 

: enhancements to the resource, energy, water, and/ 
: or waste, or efficiency of an existing function or 

: process. The enhancements reflect changes to the 

: lifecycle process of an existing function so that the 

3 function is performed in a more sustainable manner. 
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SOURCE 


DEPARTMENT OF 
EDUCATION GRANT 


PROGRAM DESCRIPTION OR CONCEPT 


: TOD physical development that includes an educational programming 
: component (e.g., education center tied to transit stop) could qualify a 


: portion of the streetcar project and appurtenances for funding from the 
SDOE. 

: Federal law encourages joint development of facilities that enhance 

: the effectiveness of and are physically or functionally related to public 

: transportation. Such joint development must enhance economic 

: development or incorporate private investment such as commercial and 
: residential development. 


Although the streetcar line does not fit any currently available DOE funding 
: programs, this resource is notated for future reference as it might relate to 
: station stop improvements that correspond to an educational initiative. 

: Such educational service integration at or within proximity of streetcar 

: lines and station stops could also enhance scoring for other federal grant 

: programs that are more immediately applicable to streetcar and thus help 

: leverage additional funds. 


DEPARTMENT OF HEALTH : 
AND HUMAN SERVICES 
AND DEPARTMENT 

OF TRANSPORTATION 
FUNDING 


TOD physical development that includes a social service programming 


component (e.g., Sam Rogers outpost center tied to transit stop) could 
: qualify a portion of the streetcar project and appurtenances for funding 
: from the HHS. 


: Federal law encourages joint development of facilities that enhance 

: the effectiveness of and are physically or functionally related to public 

: transportation. Such joint development must enhance economic 

: development or incorporate private investment such as commercial and 
: residential development. 


Although the streetcar line does not fit any currently available HHS funding 
: programs, this resource is notated for future reference as it might relate 

: to station stop improvements that correspond to an educational initiative. 

: Such social service integration at or within proximity of streetcar lines and 
: station stops could also enhance scoring for other federal grant programs 

: that are more immediately applicable to streetcar and thus help leverage 

: additional funds. 


HHS programming also complementary of DOT/FTA statutory authority and 
2 policy of encouraging the integration of child and elder care centers within 
: transit facilities. 
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SOURCE 


DEPARTMENT OF JUSTICE 
GRANTS 


ENERGY EFFICIENCY AND 
CONSERVATION BLOCK 
GRANT PROGRAM 


RAIL AND TRANSIT 
SECURITY GRANT 
PROGRAM 


PROGRAM DESCRIPTION OR CONCEPT 


: TOD physical development that includes a crime prevention social service 
: component (e.g., security center tied to transit stop) could qualify a 

: portion of the streetcar project and appurtenances for funding from 

: the DOJ. In addition, DOJ periodically provides funding for physical 

: security improvements in at-risk neighborhoods, as part of a greater 

: crime prevention or safety integration initiative. Such improvements have 
: included, for example, security and lighting at locations tied to community 
: policing activities and safety centers. 


: Federal law encourages joint development of facilities that enhance 

: the effectiveness of and are physically or functionally related to public 

: transportation. Such joint development must enhance economic 

: development or incorporate private investment such as commercial and 
: residential development. 


: Although the streetcar line does not fit any currently available DOJ funding: 
: programs (excepting, potentially Promise Zones cited above), this resource is : 
: notated for future reference as it might relate to station stop improvements 
: that correspond to criminal justice, community policing activities, and safety 
: centers. Such security and criminal justice activity integration at or within 
3 proximity of streetcar lines and station stops could also enhance scoring 

: for other federal grant programs that are more immediately applicable to 
: streetcar and thus help leverage additional funds. 


Although no currently available DOJ funding programs appear to be 

: applicable to the streetcar project, this resource is notated for future 

: reference as it might relate to station stop improvements and leverage 
: additional funds. 


ARRA program that provides financial assistance to local governments 


: to create and implement a variety of energy efficiency and conservation 

: projects. The program’s objectives are (1) to reduce fossil fuel emissions 

: created as a result of activities within the jurisdictions of eligible entities; (2) 
: reduce the total energy use of the eligible entities; and (3) improve energy 

: efficiency in the transportation, building, and other sectors. 


: ARRA program designed to create sustainable programs for the protection 

2 of critical transportation infrastructure from terrorism, with special emphasis 
: on construction projects that address the most significant risks and can also 
: be completed in a timely fashion. 


: Eligible applicant must be local transit agency that has undergone a security 
: assessment conducted by the Department of Homeland Security. Priority 
: will be given to operational packages and capital projects that address the 

: most significant risks and can also be completed in a timely fashion. 
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SOURCE 


FEDERAL LOAN 
GUARANTEES FOR 
INNOVATIVE ENERGY 
TECHNOLOGIES 


GRANT ANTICIPATION 
NOTES (GANS) 


INNOVATIVE TRANSIT 
WORKFORCE 
DEVELOPMENT 
PROGRAM 


EPA POLLUTION 
PREVENTION AND 
INNOVATION GRANT/ 
CLEAN AIR ACT 


FTA NEW FREEDOM 
PROGRAM 5317 


PROGRAM DESCRIPTION OR CONCEPT 


: ARRA guarantee program available to a private entity or public institution to 
i encourage, through the use of Federal loan guarantees, early commercial use 
: in the United States of new or significantly improved technologies in energy : 
: projects that; 1) avoid, reduce, or sequester air pollutants or anthropogenic 
emissions of greenhouse gases; and (2) employ new or significantly 

: improved technologies as compared to commercial technologies in service 

: in the United States at the time the guarantee is issued. 


Lending tool that may be used by transit agencies to borrow against future 
: Federal-aid funds (Federal Transit Administration Title 49 grants) that are 
: allocated by formula. 


Funding of proposals that promote diverse and innovative workforce 

: development models and programs and leverage investments in public 

: transportation infrastructure to generate positive impacts in local 

: employment, particularly in underserved communities. Program could 

: be utilized to leverage funds from other City supported job training 
programming. 

: Grants to conduct, and promote the coordination and acceleration of 

: research, investigations, experiments, demonstrations, surveys, and studies 
: relating to the causes, effects (including health and welfare effects), extent, 
: prevention, and control of air pollution. 


Note: Because they are powered by electricity, trolleys are much quieter and 
: cleaner than gasoline- and diesel-powered vehicles. For that reason, Clear : 
Air Act funding is a component of St. Louis Trolley Loop. 


: The purpose of this grant program is to provide additional tools to overcome 
: existing barriers facing Americans with disabilities seeking integration : 
: into the work force and full participation in society. The New Freedom 

: formula grant program seeks to reduce barriers to transportation services 

: and expand the transportation mobility options available to people with 

: disabilities beyond the requirements of the Americans with Disabilities Act 

: (ADA) of 1990. 


FUNDING INFORMATION 


: Statutory formulas are not applicable to this 
: program. 


: No FY 2014 estimate is available. 


: Two-thirds of Federal-transit funding is 

: apportioned by formula funds, while one- 

: third is allocated on a discretionary basis by 

: Congress and the FTA. Funds are distributed 
: by a formula based on population and transit 
: characteristics. 


: Grants range from $500,000 to $1 million. Cost 
: TOD/transit centers with integrated workforce 
: development services (e.g. a LISC financial 

: Opportunity center located at or along transit stop) 


: sharing is not required, but leveraged resources 
> are strongly encouraged and may affect an 
: applicant’s final score. 


: Act authorizes the federal government to 


: cost of state and local programs, while state 

: and local agencies must provide a 40-percent 
: match. In practice, the federal share represents 
: approximately 25 percent of total state/local 

: air budgets, while state and local governments 
: provide 75 percent. 


: Section 5317 funds are apportioned among 

: the recipients by a formula that is based upon 
: the ratio that the number of individuals with 

: disabilities in each such area bears to the 

: number of individuals with disabilities in all 

: such areas. 


: Federal share of eligible capital and planning 
: costs may not exceed 80% of the net cost of 
: the activity. The Federal share of the eligible 


operating costs may not exceed 50% of the net 


operating costs of the activity. Recipients may 
: use up to 10 percent of their apportionment to 


support program administrative costs including 


administration, planning, and technical 
: assistance, which may be funded at 100% 


: Federal share. The local share of eligible capital : 
: and planning costs shall be no less than 20% of : 


: the net cost of the activity, and the local share 


: for eligible operating costs shall be no less than 


: 50 


APPLICABILITY 


Might be utilized for capital projects that include 
: efficient end-use energy technologies. 


Funds may be used for purchase of trains. 


Potential use for capital construction costs for 


Undetermined. 
: provide grants equaling up to 60 percent of the : 


: Capital and operating expenses for new 

: public transportation services and new public 
: transportation alternatives beyond those required by 
: the American with Disabilities Act of 1990 that are 

: designed to assist individuals with disabilities. 
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SOURCE 


PUBLIC D.O.T. PUBLIC 
LANDS HIGHWAYS 
DISCRETIONARY FUNDS 


FHA TRANSPORTATION 
ALTERNATIVES FUNDS 


SAFETEA-LU 
TRANSPORTATION, 
COMMUNITY & SYSTEM 
PRESERVATION 


TRANSIT INVESTMENT IN 
GREENHOUSE GAS AND 
ENERGY REDUCTION 
(TIGGER) 


504 


PROGRAM DESCRIPTION OR CONCEPT 


: Provides funding for the construction of any kind of transportation project 
: eligible for assistance under Title 23, that is within, adjacent to or provides 

: access to Federal public lands, including national parks, refuges, forests, 

: recreation areas, and grasslands. Title 23 projects include capital costs for 
: transit projects eligible for assistance under chapter 53 of title 49, including 
i vehicles and facilities, whether publicly or privately owned, that are used to 
: provide intercity passenger service by bus. 


: Although the Katy Trail is a state-designated trail and not a Federal 

: public land, the portion of the trail between St. Charles and Booneville is 

: designated as an official segment of the Lewis and Clark National Historic 
: Trail by the U.S. National Park Service, and the entire trail is part of the 

: American Discovery Trail. Thus, transit facilities constructed in Linwood 

: Boulevard, an area that is arguably adjacent to and provides access to the i 
: Lewis and Clark National Historic Trail, via the Katy Trail, might qualify under : 
: this program. : 


: Projects defined as “transportation alternatives,” which include infrastructure 
: projects designed to improve non-driver access to public transportation, : 
: enhanced mobility, community improvement activities, and environmental 
3 mitigation; safe routes to school projects. 


: MPO, State and local governments are eligible for discretionary grants to 

: implement strategies which improve the efficiency of the transportation 

: system, reduce environmental impacts of transportation, reduce the need 

: for costly future public infrastructure investments, ensure efficient access to 
: jobs, services and centers of trade, and examine development patterns and 

: identify strategies to encourage private sector development patterns which 
: achieve these goals. 


: Capital investments that will reduce the energy consumption or greenhouse 
: gas emissions of a public transportation agency. Since inception, a total 

: of 10 projects are investigating efficient rail technologies such as wayside 

: energy storage, locomotive upgrades, and control systems for track heaters. 
: TIGGER Program focuses on the total energy savings, and/or emissions 

: reductions of a project over its expected its useful life. 


FUNDING INFORMATION 


: Federal share of the costs for any project 
: eligible under this program is 100 percent. 


: for apportioned Federal-aid Highway Funds, as 
: described in 23 USC 120(I). 


: $820M authorization for FY 2014. Section 213 
: of Title 23 provides for the reservation of funds 
: apportioned to a State under section 104(b) 

: of title 23 to carry out the TAP. 80 percent 

: Federal/20 percent State or local match. 


: $29 million funded in 2012. Information not 
: available regarding funding levels for FY 2014. 


: $49.9 million awarded through FY 2011. 
Information regarding potential FY 2014 
: unavailable. 


APPLICABILITY 


: PLHD funds can be used for any type of Title 23 

: transportation project providing access to or within 
: Federal lands. 

: May be used for the State/local matching share : 

: lands or facilities. Under the provisions of 23 U.S.C. 
: 204(b)(1)(A), the PLH funds are available for the 

: construction of transit facilities. 


: Capital infrastructure related to CCORW 

: (construction, planning, and design of on-road and 
: off-road trail facilities for pedestrians, bicyclists, 

: and other non-motorized forms of transportation, 

: including sidewalks, bicycle infrastructure, pedestrian 
: and bicycle signals, traffic calming techniques, 

: lighting and other safety-related infrastructure, and 
: transportation projects to achieve compliance with 

: the Americans with Disabilities Act of 1990 (42 

: USC 12101 et seq.; funds may also be used for the 

: conversion and use of abandoned railroad corridors 
: for trails for pedestrians, bicyclists, or other non- 

: motorized transportation users). 


: Planning grant for future phase development. 


: Operational or technological enhancements or 
: innovations. 
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FUNDING INFORMATION 


: Section 5316 funds are apportioned among the 
: recipients by a formula that is based upon the 
: ratio that the number of eligible low-income 

: and welfare recipients in each such area bears 
: to the number of eligible low-income and 

: welfare recipients in all such areas. 


: Federal share of eligible capital and planning 
: costs may not exceed 80% of the net cost of 
: the activity. The Federal share of the eligible 
: operating costs may not exceed 50% of the 
: net operating costs of the activity. Recipients 
: may use up to 10% of their apportionment to 


APPLICABILITY 


Flexible. 


: support program administrative costs including 


: administration, planning, and technical 
: assistance, which may be funded atl0O% 


: Federal share. The local share of eligible capital : 
: and planning costs shall be no less than 20% of : 


: the net cost of the activity, and the local share 


: for eligible operating costs shall be no less than 


: 50% of the net operating costs. 


: $29 M annually. MARC received $50,000 in 

: 2012 and $161,000 in 2011. Other states, when 
coordinated with broader Veteran activities, 

: received allocations in excess of $1.2M. 


: Section 5310 funds are apportioned among 
: the States by a formula which is based on the 
: number of elderly persons and persons with 


: Marketing; transmit related communications and 
: technology 


Capital infrastructure. 


disabilities in each State according to the latest : 


: available U.S. census data. 


: The Federal share of eligible capital costs may 
: not exceed 80% of the net cost of the activity. 
: The 10% that is eligible to fund program 

: administrative costs including administration, 
planning, and technical assistance may be 

: funded at 100% Federal share. The local share 
of eligible capital costs shall be no less than 

: 20% of the net cost of the activity. 
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SOURCE 


LIVABLE CITIES 
DEMONSTRATION 
ACCOUNT 


DOT-HUD-EPA 
PARTNERSHIP 

FOR SUSTAINABLE 
COMMUNITIES (STP) 


PROGRAM DESCRIPTION OR CONCEPT 


: LCDA funds innovative development projects that efficiently link housing, 

: jobs, services, and transit in an effort to create inspiring and lasting Livable i 
: Communities. Grants are available to fund basic public infrastructure and site : 
i assembly. Projects must connect housing, jobs, civic sites, retail centers and 
: local/regional transportation systems and demonstrate efficient uses land i 
: and infrastructure. 


: Infrastructure may include local public streets (including new streets, street 
: realignment; reconstruction of an existing street grid); street extensions or 

: connections; street lighting and street signs; permanent pedestrian features 
: Cincluding sidewalks, and benches); public-use or shared-use parking 

: structures; public connecting elements (generally in the public right-of- 

: way or clearly for public use, including sidewalks and trails that enhance 

: the functional connectivity of the project to transit and other surrounding 

: public spaces including schools and parks); and publically-accessible, site- 
integrated transit shelters. 


: In 2009, DOT, HUD, and EPA announced a joint “Partnership for Sustainable 
‘ Communities”. The three agencies made a commitment to work together to 
: advance livable communities and sustainable development. 


: DOT programs must encourage transportation policies that focus on 

: people and communities who use the transportation system. Likewise, 

: HUD programs must be consistent with HUD’s Strategic Goals and Policy 

: Priorities, including, e.g.: creating better transportation access to jobs 

: and economic opportunities and leveraging federal and private resources; 

: decreasing household transportation costs; and providing access to jobs or 
: job training and transportation. Funds may be used for public transportation : 
: capital improvements and operations. 
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SOURCE PROGRAM DESCRIPTION OR CONCEPT 


ANNUAL APPROPRIATION : State of Missouri, through the Missouri Department of Transportation, i 
FOR AMTRAK ; provides funds to Amtrak to operate on a line that spans from Kansas City to 
: St. Louis. Program enjoys bi-partisan support from urban and rural factions 
: alike, and there have been recent efforts by Kansas City to tie Kansas City 
: Amtrak to San Antonio and Oklahoma City via Newton and Wichita, Kansas. 


Coupling the streetcar project to state Amtrak funding and Jackson County’s 
: commuter rail initiative might create statewide political support to increase : 
: Missouri’s appropriation, a portion of which could then be leveraged to the 

: streetcar project. 


GENERAL : A limited-term, annual appropriation pledge for the streetcar project is a 

APPROPRIATION : moral obligation of the State. Mostly general revenue funds are used for : 
: transit, as the Missouri constitution prohibits state gas tax money from being 
: used for anything other than roads. : 


: Note: The Seattle Streetcar was able to secure $3 million in state budget 
: appropriation for its streetcar project. 


MISSOURI STATE : The State of Missouri spent a total of $6.9 million in FY 2009 for transit 
TRANSPORTATION FUND : projects utilizing the Missouri State Transportation Fund. Seven public urban : 
: transit providers and 27 rural transit providers receive state transit operating : 
: assistance funds. : 


: The State Transportation Fund may also provide monies for trails, paths, 

: and bikeways that occupy a transportation facility right-of-way, without 

: limitation to any specific location within that right-of-way, so long as the i 
: continuity of the trail, path, bikeway, or sidewalk is maintained. Furthermore, 
: the fund will support trails, paths, and bikeways that are part of the local 

: transportation system and which function primarily for transportation. 


The State Transportation Fund will also soonsor enhancement projects and: 
: mitigation activities. Proposed legislation (SJR 48) for one-cent sales tax for 
: transit is pending. : 


STATE SUPPLEMENTAL : When local TIF leaves a gap for a redevelopment project, a municipality can 
TIF : apply for a portion of the new state tax revenues created by the project to 
: be disbursed to cover the financing gap for eligible redevelopment costs 
on the project. To be eligible for State TIF, the underlying local TIF must 
: dedicate at least 50% of the amount of the new local sales tax revenue and 
: 100% of the amount of the new real property tax revenue created by the 
: project each year for which state TIF is sought. 
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FUNDING INFORMATION 


: State historically funds Amtrak service in the 
> amount of approximately $8.5 million per 

> annum. For FY 2014, that number is $8.9 

: million. 


: Subject to appropriation. 


: Subject to appropriation. 


: An applicant may be approved to receive up 

: to 50% of the net new state sales tax revenue 

: (general revenue portion only; excluding 

: dedicated taxes) generated in the project area 
>OR up to 50% of the increase in state income 
tax revenue from net new jobs in the project 

> area. An applicant cannot receive both. State 
2 THE may be awarded for a period of up to 15 
years (a longer period may be requested, but 

: not to exceed 23 years). The TIF project funds 
may be derived from a bond issue (retired with 
: the local and state incremental revenues), or 

: a reimbursement to the developer for eligible 


APPLICABILITY 


Operations. 


Flexible. 


Flexible. 


: Capital infrastructure in any local TIF project 

: area located in a state enterprise zone, a federal 

: empowerment zone, an urban core area, or central 

: business district. The redevelopment project must 

: be in a redevelopment project area that, over the 

: past 20 years, has experienced a generally declining 
: population or generally declining property taxes. 


costs. A redevelopment project cannot receive 
: more than half of the increased amount of state 


: sales tax or income tax it generates. 


PHASE II EXPANSION PLAN STREETCAR EXPANSION PROJECT 
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SOURCE 


MISSOURI DEVELOPMENT : 
FINANCE BOARD ° 
CONTRIBUTION TAX 
CREDITS 


PROGRAM DESCRIPTION OR CONCEPT 


A taxpayer making a donation to MDFB receives a tax credit equal to 50% 


: of any moneys contributed. Application for tax credit is made to MDFB by 
: the public entity. Following deduction of its fees, MDFB distributes the 


: contribution to the public entity for purposes of implementing the project. : 
; Donor, by agreement, may sell the tax credits and donate the sales proceeds : 
: to the project, whereby allowing a $10 million project to be a $15 million. : 
: Public, tax-exempt bond proceeds may be used to fund contribution, 

: through a properly structured agreement with foundation. 


TRANSPORTATION 
CORPORATION 


Missouri is one of three states in the nation to have transportation 
: corporation (TC) statutes. A TC is a not for profit, non-stock privately 


: owned corporation that may develop transportation projects. The project 

: must be a necessary or desirable extension or improvement of the state 

: transportation system, therefor a nexus between it and the streetcar project 
: would be required. 


: TC’s have the authority to promote and develop public transportation 
: facilities and systems and thereby promoting economic development in the 
: state. 


A corporation may use any number of funding methods authorized under 
: state law. It may issue bonds, notes and other obligations, and may secure 
: these obligations by mortgage, pledge, or deed of trust of any or all of the 
: property and income of the corporation, subject to state restrictions. They : 
: may establish and impose fees for services provided. They may also contract 
: to provide project revenues to MHTC which would apply those revenues to: 
: project costs, including debt service on revenue bonds or refunding bonds. 


A TC may be formed by three registered voters of the State. 


TAX-EXEMPT 
CERTIFICATES OF 
PARTICIPATION 


: COPs are tax-exempt bonds issued by state entities usually secured with 
: revenue from an equipment or facility lease. COPs enable governmental 
: entities to finance capital projects without technically issuing long-term 


: debt. COPs have been used by municipalities to pay for prisons, office 
: buildings, vehicles, and even parks. 


: A purpose-formed state entity issues tax-exempt bonds with maturities 

: that match the lease term of assets that are purchased by the state entity 

: with the proceeds from the bond issue. In the case of transit assets, the 

: state entity then leases the equipment to one or more transit agencies. The 
: underlying lease or installation sale agreement furnishes the revenue stream 
: necessary to secure the bond. The resulting lease payments, most often 

: made with a combination of formula grant funds and local matching share, 

: are then “passed through” to the bondholders by the state entity. 


SALE OF STATE LAND 


: Publicly owned lands near streetcar lines may be considered as 


opportunities to raise funds for the system. The surplus lands can be sold or, 
alternatively, unused development capacity of publicly owned property can : 
© lore negotiated for development by the private sector. 
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SOURCE 
FOREIGN TRADE ZONE 


SOURCE 


TRANSPORTATION TAX 
CREDIT 


MOTOR VEHICLE EXCISE 
TAX 


PROGRAM DESCRIPTION OR CONCEPT 


: Foreign-trade zones for vendor duty savings related to importation of 
: foreign materials and equipment utilized for streetcar line (such as for 
: manufacturers of cars and catenary). 


: Under U.S. Customs and Border Protection (CBP) supervision, the usual 

: formal CBP entry procedures and payments of duties are not required on : 
: the foreign merchandise unless and until it enters CBP territory for domestic 
: consumption, at which point the importer generally has the choice of paying 
: duties at the rate of either the original foreign materials or the finished 
: product. Domestic goods moved into the zone for export may be considered 
: exported upon admission to the zone for purposes of excise tax rebates and 
: drawback. While in the zone, certain tangible personal property is generally : 
: exempt from state and local ad valorem taxes. : 


PROGRAM DESCRIPTION OR CONCEPT 


: The State of Missouri previously enjoyed a transportation tax credit (now 

: expired) that was created for a St. Louis-based transportation project. 

3 Similar to the MDED contribution tax credit, the TTC provided a $10 m 

: per year, 50% tax credit for a private, income taxable investor. Legislative 

: success in reviving a proven transportation tool could produce funds for the 
: streetcar project. Tax-exempt bond proceeds could potentially be utilized 

: for the contribution, and the sale of the tax credits, pursuant to captive 

> agreement, could then redirect the proceeds from the tax credit sale into 
project for an additional capital infusion. 


As permitted by law, the State of Missouri could propose an increase in the 
: Motor Vehicle Excise Tax (MVET) to help fund the streetcar. 


: Note: Washington State employed this approach for the Seattle monorail, 
: taxing at a rate of 1.4% of a vehicle’s estimated value. All or a portion of the 
: tax would be paid to Kansas City yearly, as city residents registered their 

: cars. Based upon historic trends, projects revenues from an MVET could 

: provide security for financing debt service and for ongoing maintenance. 
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SOURCE : PROGRAM DESCRIPTION OR CONCEPT 


HOMELAND SECURITY : US Citizenship and Immigration Services administers the Immigrant Investor 
EBS PROGRAM : Program, also known as “EB-5,” created by Congress in 1990 to stimulate i 
: the U.S. economy through job creation and capital investment by foreign 
: investors by setting aside certain EB-5 visas for investors in projects or 
: “regional centers” designated by USCIS as promoting economic growth. 
: All EB-5 investors must invest in a new commercial enterprise engaged ina 
: for-profit activity formed for the ongoing conduct of a lawful business. 


: The investment must create or preserve at least 10 direct or indirect full- 
: time jobs for qualifying U.S. workers within two years (or under certain 

: circumstances, within a reasonable time after the two-year period) of the 
: immigrant investor’s admission to the United States. Job preservation is 
: only recognized for defined “troubled businesses.” 


: Capital Investment is defined as cash, equipment, inventory, other tangible 

: property, cash equivalents and indebtedness secured by assets owned by i 
: the alien entrepreneur, provided that the alien entrepreneur is personally and 
: primarily liable and that the assets of the new commercial enterprise upon: 
: which the petition is based are not used to secure any of the indebtedness. 

: The minimum qualifying investment is $1 million. Could couple EB5 

: investment with P3. 


: Many municipalities and developers are investigating the use of EB5 foreign 
> investments for large-scale infrastructure projects. 


PUBLIC-PRIVATE : A P3 transaction to attract private investment to the development of 

PARTNERSHIPS (P3S) : transportation improvements. Early involvement of the private sector can 
: bring creativity, efficiency, and capital to address complex transportation 
: problems facing State and local governments. 


: The SEP-15 program, private activity bonds, and the TIFIA Federal credit 

: program are often used to facilitate P3 projects. (The SEP-15 is a new 

: experimental process for FHWA to identify, for trial evaluation, new public- 
: private partnership approaches to project delivery. It is anticipated that 

: these new approaches will allow the efficient delivery of transportation 

: projects without impairing FHWA’s ability to carry out its stewardship 

: responsibilities to protect both the environment and American taxpayers). 


Possible to use initial P3 investment to front-end local match. Possible i 
: additional funding investment for streetcar if City shares in returns from a P3 
3 structure that involves an investment in a real estate investment trust (REIT). : 
: The City owns the investment during the term of the P3. : 


P3 transactions have funded the streetcar initiatives of San Diego, Los 
: Angeles, Las Vegas, and for Maryland’s Purple Line. 


UTILITY TARIFF City has approximately 1,400 different rate structures and 1,400 different 
ADJUSTMENT : accounts. Petition KCPL to request streetcar tariff rate upon submitting for 
: rate case in the normal course. category. 
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SOURCE 


UTILITY CONSTRUCTION 
SAVINGS PROGRAM 


FOUNDATION GRANTS 
AND PHILANTHROPIC 
SUPPORT 


NOT-FOR-PROFIT 
SUPPORT - LOCAL 
INITIATIVES SUPPORT 
CORPORATION (LISC) 


PROGRAM DESCRIPTION OR CONCEPT 


: Kansas City Power & Light has an urban core economic development rider 
: that provides for a reduced utility rate for five years. The first year the rate 
: is discounted by 25% and then the discount reduces 5% per annum. Project : 
: must demonstrate it is receiving state or local government financial support. : 


: The streetcar will be large KCPL customer. The streetcar system will use 
: 750-volt de system through catenary, 7-8 kw hours per mile, 8-9 million : 
: mega watt-hours per year, based upon a 10-mile extension. Each substation : 
: will use roughly 350 kw hours, which is a significant load. (Compare: load 

: at Kansas City’s IRS complex is estimated at 3-5 MW). The streetcar project 
3 will generate +/- 15-20 substations, and substation construction cost is 

: about $1.2 million/$115 +/- per substation. The distance from substation 

: affects costs. There will also be a connection fee to extend the electric 

: utility feed from the KCPL line to the streetcar. Utilities will account for 

: approximately 10-15% of the streetcar operating costs per annum. 


There also exist tariffs that discount rates for usage on off-peak times 

: (11-7, Mon- Friday is peak; everything else in non-peak). Tariff doesn’t 

; automatically apply; the system will have to meet particular consumption 
: criteria. 


If the projected consumption is high enough, KCPL will cover 85% of costs to 
: construct the independent substations. 3 


: Kansas City and surrounding communities are home to many foundations 
: that have generously supported large-scale infrastructure projects and 

3 initiatives. Likewise, the proven success of streetcar lines to community 

i connectivity and economic development could attract similar private 

: donations to Kansas City’s philanthropic community. Donations could be 
: recognized through streetcar and stop naming. 


Funding opportunities may available through not-for-profit community 
: development entities with transportation oriented development initiatives. 


LISC has a foundation that makes $100k, 0% loans to important projects in 
: the community. They can do up to $1.2 million a year, in $100k increments. 
: Such funding opportunities may be available through the Greater KC LISC. 


: Additionally, LISC has invested $222M in transit oriented development : 
: projects nationwide, which has leveraged over $1 billion in total development i 
: investment along streetcar corridors. Examples include, Boston, Los Angeles, : 
: Phoenix, and Minneapolis. : 


: Note: LISC is currently using its funding products in connection with the 

: Phoenix streetcar initiative to support redevelopment along its existing rail 
: line with some focus on a new four-mile second phase streetcar extension 
: currently under construction. 
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SOURCE PROGRAM DESCRIPTION OR CONCEPT 


NOT-FOR-PROFIT Living Cities is a not-for-profit organization that implements the priorities 
SUPPORT - LIVING CITIES = of 22 of the world’s largest foundations and financial institutions to create 
: opportunities for low-income persons and their communities. 


: Living Cities has approved grants for transportation and TOD projects across 
: the country. 


: In Denver, Living Cities has made a grant to connect low-income residents 
: to middle-skill job opportunities and expand resources for both economic 
: development lending and affordable housing in connection with Denver's 

: $6.7 billion FasTracks project, one of the largest mass transit projects 

: currently under construction in the United States, that will extend fixed- 

: guideway transit service beyond the three existing light rail corridors and 

: extensive bus system. 


In San Francisco, Living Cities supported a grant to align TOD investments i 
: with a regional economic development and workforce development strategy. 
: Living Cities has also funded equitable TOD financing systems and is : 
: working on a transit procurement model that will help formulate economic 

: develooment and employment opportunities for low-income residents. In 

: Minneapolis, Livings Cities has partnered with LISC to encourage TOD and 
related economic development opportunities. 


INNOVATION Funding opportunities may be available through innovation investments. 
INVESTMENTS : Utilizing a partnership with Google, the Kauffman Foundation and others, 
: Kansas City may be able to leverage funds for capital and operation costs. 


JACKSON COUNTY PORT : Authorizes a 1% sales and use tax and/or real property assessment, as well 
IMPROVEMENT DISTRICT : as the issuance of bonds, for port improvement projects undertaken by 
: the Jackson County Port Authority. The project must be within Jackson 
: County, Missouri, excluding the corporate limits of Kansas City, Missouri. 
: Project may include the acquisition, operations, maintenance, rehabilitation 
: or construction of any building or infrastructure determined by the Port 
: Authority. The sales, use and property proceeds may, pursuant to a 
: statutory amendment in 2012, must be used for economic development 
: projects. PID is approved by a simple majority of property owners in the PID 
: district. 
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SOURCE 
COUNTY TIF 


COUNTY URBAN 
ROADWAY SYSTEM 


SALE OF COUNTY LAND; 
LAND TRUST PROPERTY 
CONVEYANCE 


CDBG FORWARD- 
FUNDING 


PORT AUTHORITY OF 
KANSAS CITY, MISSOURI 
PORT IMPROVEMENT 
DISTRICT 


NEW OR EXISTING 
PARKING METER 
REVENUES 


KANSAS CITY 
CONVENTION AND 
VISITORS ASSOCIATION 
HOTEL TAX INCREMENT 


TAX ABATEMENT PILOT 


PROGRAM DESCRIPTION OR CONCEPT 


: Provides that increased property tax and a portion of other revenues 
: generated by the new development are captured and placed in a special 
: fund to pay for the costs of redeveloping the area. 


: The development may also capture up to 50% of certain locally imposed 

: taxes (commonly referred to as economic activity taxes or “EATS”) such as 
: local sales, franchise taxes and utility taxes and local earnings taxes to fund 
: project costs. 


: Certain new state revenues (one-half of general state sales tax or one- 

: half of state individual income tax withheld from new employees in the 
: redevelopment area) generated by a redevelopment project may be 

: captured under limited circumstances where the area is blighted and is : 
: located in either an enterprise zone, federal empowerment zone, or a central 
: business district or urban core area with at least one 50 year old building 
: and that suffers from 20 year pattern of declining population or property tax 
: revenue. State statutes also authorize bonds to be issued that are paid from : 
3 the PILOTs and EATs generated in the redevelopment area. 


Note: St. Louis utilized $4.1M in TIF funds for Loop. 


: CURS is authorized pursuant to the Jackson County Code Chapter 28. 

: Under the CURS program, the City may request the county to credit the 

: CURS account of the City in an amount not to exceed twenty-five percent 
: (25%) of the Special Road and Bridge Tax collected by the county from 

: property situated within the corporate limits of the City in any given year. : 
: The collected CURS monies can be used for County approved projects which : 
: must be within roads that contribute to the County roadway system. i 


: Publicly owned lands near streetcar lines may be considered as funding 

: opportunities for the system. Surplus, unwanted or underutilized lands can 
: be sold to the private sector or the value of the lands might be counted as 
: part of a local match required for federal grants. 


: Local governments may pledge their current and future Section 106 or 108 
: HUD funding as a local match and guarantee for loans. 


: Same as Jackson County Port Improvement District, except must be located : 
: in Kansas City, Missouri. : 


: All or a determined portion of new or existing on-street metered parking and 
: public off-street parking and increased meter rates could provide revenue to 
: construct and/or operate the streetcar. i 


: All or a determined portion of KCCVA’s hotel/motel occupancy and a 

: business license fee generated after the construction of streetcar could i 
: provide revenue to construct and/or operate the streetcar. Potentially viable 
: source following passage of Tourism & Hotel Tax Exemption Removal on : 
: April 2, 2013. 


: Establish City policy for payment in lieu of taxes for Chapter 99, Chapter 
: 100, and Chapter 353 property tax abatement programs to include 

: dedicated allocation for streetcar maintenance and operations. Potential 
: enhanced requirement for developments within benefit area of streetcar. 
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SOURCE 


DEVELOPMENT CODE 
REQUIREMENTS 


CITY DEVELOPER TAX 
INCREMENT FINANCING 


PRIVATE DEVELOPER TAX 
INCREMENT FINANCING 


REDIRECTED TAX 
INCREMENT FINANCING 


IN SPECIAL ALLOCATION 
FUND GENERATED BY 
UNRELATED APPROVED 
TIF PLANS) 


“RAIL + PROPERTY” 
MASTER DEVELOPER 


PROGRAM DESCRIPTION OR CONCEPT 


: Amend Development Code to require City proportional payment into 

: streetcar system for maintenance and operations. Formula similar to cash 
: in lieu of land dedication formula used by Parks Department. Potential 

; enhanced requirement for developments within benefit area of streetcar. 


: Same as County TIF, above. City could establish a TIF District to overlay 

: the streetcar system. This would enable the City to act as both transit and 

: property developer around new transit stations/hubs. The benefits would 

: include reaping the revenues from the development projects and ensuring 

: that high-density planning intentions that would support the infrastructure — : 
: are built into place. The TIF revenues could then be used for debt service for } 
: streetcar financing or operating costs. The City could then borrow against 
the predicted uplift in tax revenues. 


: Same as above, except the City could create a TIF district to overlay the : 
: streetcar line and then grant development rights to a private developer. This 
: would allow the City to capture the actual incremental increase of EATs and 

: PILOTs generated by development along the streetcar line that undertaken 

: by private developers, and could include a profit-share arrangement i 
: whereby the private construction developer could share in the value capture. 


: Note: Several transit projects have been financed using this method. i 
: Examples include the new Transbay Transit Center in San Francisco, Denver’s : 
: Union Station, the Dulles Metrorail project in Washington, DC, and the : 
5 Railt+tProperty model utilized by Hong Kong’s MTR Corporation (discussed 

: below). 


: Potential use of unutilized increment in special allocation funds generated by 
: unrelated approved City or County TIF plans might be applied to streetcar i 
CO oe een E : local match. For example, MainCor secured $9.6 million in funds generated 
: by the Federal Reserve Bank from the Southtown Tax Increment Financing 
: (TIF) in 2007. $3.5 million of these funds to be used to help implement the 
: Corridor Plan and $6.1 million for public improvements to Penn Valley Park, 


: neither of which were within the Southtown TIF project area. 


: The City could emulate Hong Kong’s very successful “Rail+Property” value 

: capture model. A variation on a P3 and TIF, the RailtProperty approach 

: involves identifying land within the streetcar-designated “benefit zone” 

: and providing a private developer with the right to construct and develop 

: new transit oriented improvements (potentially, but not necessarily, using a 

: taxpayer subsidy) on such property, and thereafter reap the direct land value 
: increase generated by operating, selling or leasing these developments, all in 
: consideration for the private developer providing the upfront investment of 
: capital in the streetcar rail infrastructure. 


In Hong Kong, its transit developer, MTR, leases/sells its development 

: rights to a third-party for upfront cash, sells/leases the TOD development 
: it or its third-party assignee has constructed, and also provides property 
: management services. The model has allowed MTR to finance, build and 

: Operate most of Hong Kong's transit infrastructure. 


: Note: The transit financing model also been used in Beijing, London, and 
: Stockholm. 
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SOURCE 


RIDERSHIP FARE 
REVENUES 


PROGRAM DESCRIPTION OR CONCEPT 


At present, it is proposed that the Kansas City Streetcar Authority will not 
: charge a fare for streetcar ridership on the Downtown streetcar starter line. 


: Other established streetcar systems that charge fares cover less than 20% of 
: the streetcar operating costs. : 


i If the City were to charge a ridership fare, In Portland, for example, the 

: streetcar “TriMet” tickets cost between $1.00 and $2.50, depending upon 
: the hours of utilization, and there are special pass rates for seniors, youth, 
: and large groups. All-year passes cost $200. In Minneapolis, bulk user 

: agreements covering large groups traveling to destination points or high 

: volume user employers are discounted to 50 cents per rider. 


ADVERTISING, 
PROMOTION AND 
MARKETING 


: Some streetcar systems offer short-term advertising at streetcar stops 
: and advertising spaces marketed on the outside and inside of vehicles. 
: Marketing can also include naming or “sponsorship” rights by regionally 


: based corporations and/or corporations and/or non-profit organizations that 
: provide up-front grants. : 


Note: Based on experience in other cities, lines of length and ridership, 
: advertising could be expected to generate annual revenues in the range of 
: $50,000 to $200,000/yr. 


PARKS DEPARTMENT 
FUNDING 


Utilization of Parks Department Public Infrastructure Capital Improvements 
: program and Parks Maintenance Fund for streetscape improvements 


: within established boulevards, including Linwood and portions of the i 
: Independence Avenue line between Paseo and Benton Boulevards. Potential : 
: applicability to operations and maintenance. Utilize funds as local match for 
: Public Lands Highways Discretionary Funds grant application. Designation 
: of CCROW (to connect to Linwood and Public Lands Highways Discretionary : 
: Funds) would increase opportunities for use of Parks funds. : 


GROUP TOURS 


: Streetcars rented by private entities for special occasions or events when 


: demand permits. 


: Note: Tampa invokes this rental income stream, which is modest. Tampa i 
: charges $225 per vehicle per hour, with a one- hour minimum during regular =: 
: service hours, and $325 outside of regular service hours. It also offers guided : 
: group tours of city neighborhoods and districts along the streetcar route at : 
: a cost of $2.00/$1.00 one-way per person. 


SALE OF CITY PROPERTY; : 
LAND BANK/EXCESS CITY : 
PROPERTY DISPOSITION 


Publicly owned lands near streetcar lines may be considered as 


: opportunities to raise funds for the system. The surplus lands can be sold, or, 
: alternatively, unused development capacity of publicly owned property can : 


: be negotiated for development by the private sector. 


: Portland had a similar transportation land sale that generated $3.1 million, 
; which represented approximately 3 percent of the total capital cost of its 
: streetcar. 


PRIVATE PARKING 
GARAGE AND LOT 
SPECIAL ASSESSMENT 


Create special assessment (property and/or sales tax) applicable to privately 
: owned parking garages and surface parking lots for daily use and/or special 
> events. Assessment could be via overlay TDD or PID. 
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SOURCE 


LARGE EMPLOYER 
PARKING SPECIAL 
ASSESSMENT WAIVER 
FOR PRIVATE 


PUBLIC IMPROVEMENTS 
ADVISORY COMMITTEE 
FUNDS 


PROGRAM DESCRIPTION OR CONCEPT 


: Large employers are a promising source of support since the streetcar 

: system may help reduce some of their own parking costs. For employers 

: that provide discounted travel vouchers for use of the KCATA bus rapid 

: transit and bus systems, cost savings may be realized through the streetcar 
: system which, if based upon the downtown starter line, may be fare free. 
Through private donation of a portion of the savings, large employers may 
be able to help defray capital or routine operational costs. 


: City may allocate a single or multi-year obligation of in-district or Citywide 
: PIAC funds to the streetcar project. 
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Appendix 6: 
VISUAL INVENTORY 
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Photo 1: Looking 
northwest with a 
residence/business 
perspective at the 
proposed 
alignment corridor. 


Photo 2: Looking 
southwest with a 
residence/business 
perspective at the 
proposed 
alignment corridor. 


51st Street E1: Photo Documentation 


Date of Photograph: Photographer: 
KC N EXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 3: Looking 
north with a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
east with a 
pedestrian’s 
perspective from 
the proposed 
alignment corridor 
to the surrounding 
residences and 
businesses. 


51st Street E1: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 5: Looking 
south with a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 6: Looking 
southeast with a 
motorist’s 
perspective from 
51st Terrace and 
Brookside at the 
proposed 
alignment corridor. 


51st Street E1: Photo Documentation 


Date of Photograph: Photographer: 
KC N EXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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51st Street 


KC NEXTRAIL 


E1: Photo Documentation 


Country Club ROW 


Date of Photograph: 
February 26, 2014 


Photo 7: Looking 
northeast with a 
motorist’s 
perspective from 
52nd Street and 
Brookside at the 
proposed 
alignment corridor. 


Photo 8: Looking 
west at monument 
in median on west 
side of 52nd Street 
and Brookside. 


Photographer: 
Laurie Brown 
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51st Street E1: Photo Documentation 


Date of Photograph: 
February 26, 2014 


KC NEXTRAIL | Country Club ROW 


Photo 9: Looking 
east at monument 
in median on east 
side of 52nd Street 
and Brookside. 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


Photographer: 
Laurie Brown 


Photo 1: Looking 
north from a 
business 
perspective at the 
proposed 
alignment corridor. 


Photo 2: Looking 
west froma 
business 
perspective at the 
proposed 
alignment corridor. 


59th-61st Street E2: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 3: Looking 
south from a 
business 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
northeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


59th-61st Street E2: Photo Documentation 


KCNEXTRAIL | Country Club ROW | — pare o/Mhotograrhs Photographer: 


Laurie Brown 
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Photo 5: Looking 
southeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 6: Looking 
north from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


59th-61st Street E2: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 7: Looking 
south from a 
pedestrians 
perspective at the 
proposed 
alignment corridor. 


Photo 8: Looking 
northeast from a 
residence 
perspective at the 
alignment corridor. 


59th-61st Street E2: Photo Documentation 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 9: Looking 
southeast with a 
pedestrians 
perspective at the 
proposed 
alignment corridor. 


Photo 10: Looking 
northeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


59th-61st Street E2: Photo Documentation 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 11: Looking 
southeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 12: Looking 
north with a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


59th-61st Street E2: Photo Documentation 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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59th-61st Street 


KC NEXTRAIL 


Country Club ROW 


E2: Photo Documentation 


Date of Photograph: 
February 26, 2014 


Photo 13: Looking 
south with a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 14: Looking 
northeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photographer: 
Laurie Brown 


Photo 15: Looking 
southeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 16: Looking 
north with a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


59th-61st Street E2: Photo Documentation 


Date of Photograph: Photographer: 
KC N EXTRAI L Country Club ROW February 26, 2014 Laurie Brown 
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Photo 17: Looking 
south with a 
pedestrians 
perspective at the 
proposed 
alignment corridor. 


Photo 18: Looking 
northeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


59th-61st Street E2: Photo Documentation 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


59th-61st Street E2: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 1: Looking 
northwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 2: Looking 
southwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


61st St-61st Terrace E3: Photo Documentation 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 3: Looking 
north from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
south from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


61st St-61st Terrace E3: Photo Documentation 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 5: Looking 
northeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 6: Looking 
southeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


61st St-61st Terrace E3: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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61st St-61st Terrace E3: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 1: Looking 
northwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 2: Looking 
southwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


61st Terr-62nd St E4: Photo Documentation 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 3: Looking 
northeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
southeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


61st Terr-62nd St E4: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 5: Looking 
north from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 6: Looking 
south from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


61st Terr-62nd St E4: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 7: Looking 
northeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 8: Looking 
southeast froma 
residence 
perspective at the 
proposed 
alignment corridor. 


61st Terr-62nd St E4: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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61st Terr-62nd St E4: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 1: Looking 
northwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 2: Looking 
southwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


62nd St-62nd Terrace E5: Photo Documentation 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 3: Looking 
northeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
southeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


62nd St-62nd Terrace E5: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 5: Looking 
north from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 
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Photo 6: Looking 
south from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


pial 1 WR UTR 


62nd St-62nd Terrace E5: Photo Documentation 


Date of Photograph: Photographer: 
KCNEXTRAIL | Country Club ROW | pacciPhotograp 


Laurie Brown 
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Photo 7: Looking 
northeast from a 
residence 
perspective at the 
proposed 


alignment corridor. 


Photo 8: Looking 
southeast from a 
residence 
perspective at the 
proposed 


alignment corridor. 


62nd St-62nd Terrace E5: Photo Documentation 


Date of Photograph: 
February 26, 2014 


Photographer: 
Laurie Brown 
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data collection 


2Jan C Sih tees starting point and 

START photo locations. 

rustb eres gary Loui Wiewenari - a Perpsectives 
Green=pedestrian 


oe 
BROOKS! DERCS Orange=Motorist 
; Yellow=Residence 
or Business 


a 


cyininda Righerd & Leenn & 
Curd Martin & Janice & "site ven Gary ols \v Le 


Winifred’. DeJ goes Sherk Bas Real & me Tae aK SRe 
Walken Kanak ® ba 


_ 


62nd St-62nd Terrace E5: Photo Documentation 


Date of Photograph: Photographer: 
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Photo 1: Looking 
north from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 2: Looking 
southeast from a 
business 
perspective at the 
proposed 
alignment corridor. 


78th Street E6: Photo Documentation 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 3: Looking 
southeast from a 
business 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
south from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


78th Street E6: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 27, 2014 Laurie Brown 
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Photo 5: Looking 
west froma 
motorist’s 
perspective from 
78th Street at the 
proposed 
alignment corridor. 
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78th Street E6: Photo Documentation 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 1: Looking 
northwest from a 
motorist’s 
perspective from 
80th Street and 
Brookside at the 
proposed 
alignment corridor. 


Photo 2: Looking 
north from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


79th Terrace E7: Photo Documentation 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 3: Looking 
south from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
northeast from a 
business 
perspective at the 
proposed 
alignment corridor. 


79th Terrace E7: Photo Documentation 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 5: Looking 
southeast from a 
business 
perspective at the 
proposed 
alignment corridor. 


Photo 6: Looking 
south from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


79th Terrace : Photo Documentation 


KC NEXTRAIL | Country Club ROW an oa Photographer: 


Laurie Brown 
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Photo 7: Looking 
southwest from a 
motorist’s 
perspective from 
79th Terrace and 
Brookside at the 
proposed 


alignment corridor. 


Photo 8: Looking 
northwest from a 
residence 
perspective at the 
proposed 


alignment corridor. 


79th Terrace E7: Photo Documentation 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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79th Terrace E7: Photo Documentation 


Date of Ph h: 
KC NEXTRAIL | Country Club ROW oi a 


Photo 9: Looking 
southwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


Photographer: 
Laurie Brown 


80th Terrace 


KC NEXTRAIL 


E8: Photo Documentation 


Country Club ROW 


Date of Photograph: 


February 27, 2014 


Photo 1: Looking 
northwest from a 
motorist’s 
perspective from 
80th Terrace and 
Brookside at the 
proposed 


alignment corridor. 


Photo 2: Looking 
southwest from a 
motorist’s 
perspective from 
80th Terrace and 
Brookside at the 
proposed 


alignment corridor. 


Photographer: 
Laurie Brown 
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Photo 3: Looking 
north from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
south from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


80th Terrace Photo Documentation 


KC NEXTRAIL | Country Club ROW pale le Photographer: 


Laurie Brown 
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Photo 5: Looking 
northeast from a 
business 
perspective at the 
proposed 
alignment corridor. 


Photo 6: Looking 
southeast from a 
business 
perspective at the 
proposed 
alignment corridor. 


80th Terrace E8: Photo Documentation 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 7: Looking 
northeast from a 
business 
perspective at the 
proposed 
alignment corridor. 


Photo 8: Looking 
southeast from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


80th Terrace E8: Photo Documentation 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 27, 2014 Laurie Brown 
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80th Terrace E8: Photo Documentation 


Date of Photograph: Photographer: 
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Photo 1: Looking 
southwest from a 
business 
perspective at the 
proposed gateway. 


Photo 2: Looking 
south from a 
pedstrian’s 
perspective at the 
proposed gateway. 


Gregory Blvd G1: Photo Documentation 
Gateway 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 3: Looking 
southeast from a 
business 
perspective at the 
proposed gateway. 


Photo 4: Looking 
northeast from a 
business 
perspective at the 
proposed gateway. 


Gregory Blvd G1: Photo Documentation 
Gateway 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 5: Looking 
north from a 
pedestrian’s 
perspective at the 
proposed gateway. 


Photo 6: Looking 
northwest from a 
business 
perspective at the 
proposed gateway. 


Gregory Blvd G1: Photo Documentation 
Gateway 
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Photo 7: Looking 
northwest from the 
proposed gateway 
to the surrounding 
businesses. 


Photo 8: Looking 
west from the 
proposed gateway 
to the surrounding 
businesses. 


Gregory Blvd G1: Photo Documentation 
Gateway 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 9: Looking 
south from the 
proposed gateway 
to the proposed 
alignment corridor. 


Photo 10: Looking 
southeast from the 
proposed gateway 
to the surrounding 
businesses. 


Gregory Blvd G1: Photo Documentation 
Gateway 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 11: Looking 
northeast from the 
proposed gateway 
to the surrounding 
businesses. 
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Photo 12: Looking 
north from the 
proposed gateway 
to the proposed 
alignment corridor. 


Gregory Blvd G1: Photo Documentation 
Gateway 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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iG Wercaniie Bank of Kaneas City 
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Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 
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G1: Photo Documentation 
Gateway 


Date of Photograph: Photographer: 


Gregory Blvd 
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Photo 1: Looking 
northwest from a 
business 
perspective at the 


proposed gateway. 


Photo 2: Looking 
west southwest 
from a motorist’s 
perspective from 
75th Street and 
Broadway at the 


proposed gateway. 


75th Street G2: Photo Documentation 
Gateway 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 3: Looking 
scuthwest from a 
business 
perspective at the 
proposed gateway. 


Photo 4: Looking 
scuth froma 
pedestrian’s 
perspective at the 
proposed gateway. 


75th Street G2: Photo Documentation 
Gateway 
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Photo 5: Looking 
scutheast from a 
business 
perspective at the 
proposed gateway. 


Photo 6: Looking 
scutheast from a 
motorist’s 
perspective from 
75th Street and 
Wornall Road at the 
proposed gateway. 


75th Street G2: Photo Documentation 
Gateway 


Date of Photograph: Photographer: 
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Photo 7: Looking 
east southeast from 
a business 
perspective at the 
proposed gateway. 


Photo 8: Looking 
north froma 
pedestrian’s 
perspective at the 
proposed gateway. 


75th Street G2: Photo Documentation 
Gateway 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 9: Looking 
north from the 
proposed gateway 
from a pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 10: Looking 
northwest from the 
proposed gateway 
from a pedestrian’s 
perspective to the 
surrounding 
businesses. 


75th Street G2: Photo Documentation 
Gateway 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 11: Looking 
west from the 
proposed gateway 
ta the surrounding 
businesses. 


Photo 12: Looking 
scuth from the 
proposed gateway 
from a pedestrian’s 
perspective at the 
proposed 

al gnment corridor. 


75th Street G2: Photo Documentation 
Gateway 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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75th Street 
Gateway 


KC NEXTRAIL | Country Club ROW 


G2: Photo Documentation 


Date of Photograph: 
February 27, 2014 


Photo 13: Looking 
scutheast from the 
proposed gateway 
ta the surrounding 
businesses. 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perspectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


Photographer: 
Laurie Brown 
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Photo 1: Looking 
at the 
neighborhood 
monument on the 
NW corner of 66th 
Terrace and 
Wornall Road. 


Photo 2: Looking 
at the 
neighborhood 
monument on the 
SW corner of 66th 
Terrace and 
Wornall Road. 


66th Terrace M1: Photo Documentation 
Neighborhood Monument 


Phot her: 
KC NEXTRAIL | Country Club ROW ee ae 
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© Photo 3: Looking 

® east at the 
monuments from 
the motorist’s 
perspective from 
66th Terrace and 
Wornall Road. 
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Photo 4: Looking 
§ northeast at the 
monuments from 
the residence or 
business 
™= perspective. 


66th Terrace M1: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 18, 2014 Laurie Brown 
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Photo 5 Looking 
_ north at the 
+ monuments from 
the motorist’s 
] perspective from 
] 67th Street and 
Wornall Road. 


Photo 6: Looking 
northwest at the 
monuments from 
the residence or 
business 
perspective. 


66th Terrace M1: Photo Documentation 
Neighborhood Monument 


Photographer: Date of Photograph: 
KC NEXTRAIL Country Club ROW Laurie Brown February 18, 2014 
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Photo 7: Looking 
west at the 
monuments from 
the motorist’s 
perspective from 
66th Terrace and 

= Brookside. 


Photo 8: Looking 
* southwest at the 
monuments from 
the residence or 
business 
perspective. 


66th Terrace M1: Photo Documentation 
Neighborhood Monument 


Photographer: Date of Photograph: 
KC NEXTRAIL | Country Club ROW Laurie Brown February 18, 2014 
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Photo 9: Looking 
south-southwest 
at the monuments 
from the motorist’s 
perspective from 
66th Street and 
Brookside. 


Photo 10: Looking 
south at the 
monuments from 
the pedestrian’s 
perspective. 


66th Terrace M1: Photo Documentation 
Neighborhood Monument 


Photographer: Date of Photograph: 
KC NEXTRAIL Country Club ROW Laurie Brown February 18, 2014 
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Photo 11: Looking 
southeast to the 
monuments from 
the residence or 
business 
perspective. 
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Photo 12: Looking 
west from the 
monuments to the 
surrounding 

| residences and 
businesses. 
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66th Terrace M1: Photo Documentation 
Neighborhood Monument 


Photographer: Date of Photograph: 
KC NEXTRAIL | Country Club ROW Laurie Brown February 18, 2014 
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-.. Photo 13: Looking 
south from the 
+ monuments at the 
proposed 
alignment corridor. 


2/48/14;2415 PM - 


Photo 14: Looking 
east from the 
monuments to the 
surrounding 
residences. 
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66th Terrace M1: Photo Documentation 
Neighborhood Monument 
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Photo 15: Looking 
north from the 
monuments at the 
proposed 
alignment 
corridor.. 
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66th Terrace M1: Photo Documentation 
Neighborhood Monument 


Photographer: Date of Photograph: 
KC NEXTRAIL | Country Club ROW eae eae February 18, 2014 
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Photo 1: Looking 
north-northeast at 
the monuments at 
66th Terrace from 
motorist’s 
perspective from 
67th Street and 

=e Wornall Road. 


Photo 2: Looking 
south-southeast at 
the monuments at 
67th Terrace from 
the motorist’s 
perspective from 
67th Street and 
Wornall Road. 
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67th Street M1-2: Photo Documentation 
Neighborhood Monument 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 18, 2014 Laurie Brown 
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67th Street 


KC NEXTRAIL 


M1-2: Photo Documentation 
Neighborhood Monument 


Date of Photograph: 
Country Club ROW een id suis 
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Photo 3: Looking 
north-northwest at 
the monuments at 
66th Terrace from 
the motorist’s 
perspective from 
67th Street and 
Brookside. 


_ Photo 4: Looking 


south-southwest 
at the monuments 
at 67th Terrace 
from the motorist’s 
perspective from 
67th Street and 
Brookside. 


Photographer: 
Laurie Brown 
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Photo 5: Looking 
‘A cast at the 
monument at the 
intersection of 
67th Street and 
Brookside. 
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Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 
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67th Street M1-2: Photo Documentation 
Neighborhood Monument 


Laurie Brown 
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Photo 1: Looking 
atthe 
neighborhood 
monument on the 
NW corner of 67th 
Terrace and 
Wornall Road. 


Photo 2: Looking 
atthe 
neighborhood 
monument on the 
SW corner of 67th 
Terrace and 
Wornall Road. 


67th Terrace M2: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 18, 2014 Laurie Brown 
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Photo 3: Looking 
* east at the 
monuments from 
the motorist's 
perspective from 
67th Terrace and 
Wornall Road. 
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Photo 4: Looking 
northeast at the 
monuments from 
the residence or 
business 
perspective. 


67th Terrace M2: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 18, 2014 Laurie Brown 
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Photo 5: Looking 
north at the 
monuments from 
the pedestrian’s 
perspective from 
*) 68th Terrace and 
Wornall Road. 


Photo 6: Looking 
northwest at the 
monuments from 
the residence or 
business 
perspective. 


67th Terrace M2 Photo Documentation 
Neighborhood Monument 


KC N EXTRAI L Cou ntry Cl U b ROW Date of Photograph: Photographer: 


February 18, 2014 Laurie Brown 
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ED Photo 7: Looking 

; west at the 
monuments from 
the motorist’s 
perspective from 
67th Terrace and 
Brookside. 


) Photo 8: Looking 
southwest at the 
monuments from 
the residence or 
business 
perspective. 


67th Terrace M2: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 18, 2014 Laurie Brown 
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Photo 9: Looking 
~ south at the 
|) monuments from 
the pedestrian’s 
perspective. 


Photo 10: Looking 
southeast at the 
monuments from 
the residence or 
business 
perspective. 


67th Terrace M2: Photo Documentation 
Neighborhood Monument 


KC N EXTRAI L Cou ntry Cl U b ROW Date of Photograph: Photographer: 


February 18, 2014 Laurie Brown 
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Photo 11: Looking 
west from the 
monuments from 
the motorist’s 
perspective at the 
surrounding 
residences. 
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Photo 12: Looking 
south from the 
monuments from 
the pedestrian’s 
perspective to the 
proposed 
alignment corridor. 


M2: Photo Documentation 
Neighborhood Monument 
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67th Terrace M2: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL | Country Club ROW ae 


Photo 13: Looking 
east from the 
monuments from 
the motorist’s 
perspective at the 
surrounding 
residences. 


Photo 14: Looking 
north from the 
monuments from 
the pedestrian’s 
perspective to the 
proposed 
alignment corridor. 


Photographer: 
Laurie Brown 
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67th Terrace M2: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL | Country Club ROW De ott heron 


February 18, 2014 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perspectives 
Green=pedestrian 
Crange=Motorist 
Yellow=Residence 
or Business 


Photographer: 
Laurie Brown 


Photo 1: Looking 
north-northwest at 
the monuments at 
67th Terrace from 
motorist’s 
perspective from 
68th Street and 
Wornall Road. 


Photo 2: Looking 
south-southeast at 
the monuments at 
68th Terrace from 
the motorist’s 
perspective from 
68th Street and 
Wornall Road. 


68th Street M2-3: Photo Documentation 
Neighborhood Monument 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 18, 2014 Laurie Brown 
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Photo 3: Looking 
north-northwest at 
# the monuments at 
y 67th Terrace from 
the motorist’s 
perspective from 
68th Street and 
Brookside. 


Photo 4: Looking 

_ south-southwest 

» at the monuments 

+) at 68th Terrace 

4) from the motorist’s 
perspective from 
68th Street and 
Brookside. 


68th Street M2-3: Photo Documentation 
Neighborhood Monument 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 18, 2014 Laurie Brown 
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Photo 5: Looking 
east at the 
monument in the 
median at the 
intersection of 

F 68th Street and 
Brookside. 
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68th Street M2-3: Photo Documentation 
Neighborhood Monument 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 18, 2014 Laurie Brown 
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Photo 1: Looking 
at the 
neighborhood 
monument at the 
NW corner of 68th 
Terrace and 
Wornall Road. 


Photo 2: Looking 
at the 
neighborhood 
monument at the 
SW corner of 68th 
Terrace and 
Wornall Road. 


68th Terrace M3: Photo Documentation 
Neighborhood Monument 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 18, 2014 Laurie Brown 
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Photo 3: Looking 
east at the 
Wee 5 monuments from 
‘a SP the motorist’s 
perspective. from 
68th Terrace and 
Wornall Road. 


2/18/14, 3:00 PM 


Mon Photo 4: Looking 
_ northeast at the 
monuments from 
the residence or 
business 
perspective. 


68th Terrace M3: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 18, 2014 Laurie Brown 
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Photo 5: Looking 
north at the 
monuments from 
| the pedestrian’s 
perspective. 


Photo 6: Looking 
northwest at the 
monuments from 
the residence or 
__ business 
perspective. 


2/18/14, 3:05 PM 


68th Terrace M3: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 18, 2014 Laurie Brown 
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Photo 7: Looking 
west at the 
monuments from 

a the motorist’s 
perspective from 
68th Terrace and 
Brookside. 


PHBN4 Son RM 


: s. Photo 8: Looking 
54 southwest at the 
3 monuments from 

the residence or 
business 
perspective. 


68th Terrace M3: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 18, 2014 Laurie Brown 
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68th Terrace 


3 Photo 9: Looking 
‘Sj south at the 
4 monuments from 
a the pedestrian’s 
perspective. 


~. Photo 10: Looking 
southeast at the 
monuments from 
~* the residence or 
business 
perspective. 


M3: Photo Documentation 
Neighborhood Monument 


Photo 11: Looking 
west from the 
monuments to the 
surrounding 
residences. 


Photo 12: Looking 
© south from the 

monuments to the 

proposed 


alignment corridor. 


68th Terrace M3: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL | Country Club ROW Dare or rnptogiaph: Photographer: 


February 18, 2014 Laurie Brown 
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Photo 13: Looking 
east from the 
monuments to the 
surrounding 
residences. 


Photo 14: Looking 
north from the 
monuments to the 
proposed 

my alignment corridor. 


2/18/14. 3.16 PN 


68th Terrace M3: Photo Documentation 
Neighborhood Monument 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 18, 2014 Laurie Brown 
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68th Terrace M3: Photo Documentation 


KC NEXTRAIL 


Neighborhood Monument 


Date of Photograph: 
Country Club ROW February 18, 2014 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


Photographer: 
Laurie Brown 
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Photo 1: Looking 
east at the 
monument from a 
motorist’s 
perspective from 
69th Street and 
Wornall Road. 


Photo 2: Looking 
northeast at the 
monument from a 
residence 
perspective. 


69th Street M4: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 3: Looking 
north from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
northwest at the 
monument from a 
residence 
perspective. 


69th Street M4: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 5: Looking 
west at the 
monument from a 
motorist’s 
perspective from 
69th Street and 
Brookside. 


Photo 6: Looking 
east at the 
monument in the 
median at 69th 
Street and 
Brookside. 


69th Street M4: Photo Documentation 
Neighborhood Monument 


Laurie Brown 


KC NEXTRAIL | Country Club ROW Sash oo Photographer: 
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Photo 7: Looking 
southwest at the 
monument from a 
residence 
perspective. 


Photo 8: Looking 
south from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


69th Street M4: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 9: Looking 
southeast at the 
monument from a 
residence 
perspective. 


Photo 10: Looking 
west from the 
monument 
(pedestrian bridge) 
to 69th Street and 
Wornall Road. 


69th Street M4: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 11: Looking 
south from the 
monument 
(pedestrian bridge) 
to the proposed 
alignment corridor. 


Photo 12: Looking 
east from the 
monument 
(pedestrian bridge) 
to 69th Street and 
Brookside. 


69th Street M4: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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69th Street M4: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL | Country Club ROW stair 


Photo 13: Looking 
north from the 
monument 
(pedestrian bridge) 
to the proposed 
alignment corridor. 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


Photographer: 
Laurie Brown 


Photo 1: Looking at 
the neighborhood 
monument on the 
NW corner of 70th 
Street and Wornall 
Road. 


Photo 2: Looking at 
the neighborhood 
monument on the 
SW corner of 70th 
Street and Wornall 
Road. 


70th Street M5: Photo Documentation 
Neighborhood Monument 


Date of Photograph: Photographer: 
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Photo 3: Looking 
east at the 
monuments from 
the motorist’s 
perspective from 
79th Street and 
Wornall Road. 


Photo 4: Looking 
northeast at the 
monuments from 
the residence 
perspective. 


70th Street M5: Photo Documentation 
Neighborhood Monument 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 27, 2014 Laurie Brown 
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70th Street 


KC NEXTRAIL 


M5: Photo Documentation 


Neighborhood Monument 


Country Club ROW 


Date of Photograph: 


February 27, 2014 


Proto 5: Looking 
north at the 
monuments from 
the pedestrian’s 
perspective. 


Proto 6: Looking 
northwest at the 
monuments from 
the residence 
perspective. 


Photographer: 
Laurie Brown 


Photo 7: Looking 
west at the 
monuments from 
the motorist’s 
perspective from 
79th Street and 
Brookside. 


Photo 8: Looking 
scuthwest at the 
monuments from 
the residence 
perspective. 


70th Street M5: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 9: Looking 
scuth at the 
monuments from 
the pedestrian’s 
perspective. 


Photo 10: Looking 
scutheast at the 
monuments from 
the residence 
perspective. 


70th Street M5: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 11: Looking 
west from the 
monuments from 
the motorist's 
perspective to the 
surrounding 
residences. 


Photo 12: Looking 
scuth from the 
monuments from 
the pedestrian’s 
perspective to the 
proposed 
alignment corridor. 
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70th Street M5: Photo Documentation 
Neighborhood Monument 


KC N EXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 13: Looking 
east from the 
monuments from 
the motorist’s 
perspective to the 
surrounding 
residences. 


Photo 14: Looking 
north from the 
monuments from 
the pedestrian’s 
perspective to the 
proposed 
alignment corridor. 


70th Street M5: Photo Documentation 
Neighborhood Monument 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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70th Street M5: Photo Documentation 
Neighborhood Monument 


Date of Photograph: 


KC NEXTRAIL | Country Club ROW February 27, 2014 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perspectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


Photographer: 
Laurie Brown 


Photo 1: Looking 
east southeast 
from a motorist’s 
perspective from 
85th Street at the 
proposed 
alignment corridor. 


Photo 2: Looking 
north from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Note: homes are 
located on south 
side of stream and 
well below level of 
the corridor. 


85th-Holmes O1: Photo Documentation 
Other - Wooded Lot 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 3: Looking 
northeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Note: homes are 
located on south 
side of stream and 
well below level of 
the corridor. 


Photo 4: Looking 
north from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Note: homes are 
located on south 
side of stream and 
well below level of 
the corridor. 


85th-Holmes O1: Photo Documentation 
Other - Wooded Lot 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 27, 2014 Laurie Brown 
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Photo 5: Looking 
northeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Note: homes are 
located on south 
side of stream and 
well below level of 
the corridor. 


Photo 6: Looking 
west from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Note: homes are 
located well above 
the level of the 
corridor. 


O1: Photo Documentation 
Other - Wooded Lot 


85th-Holmes 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 7: Looking 
south from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Note: homes are 
located well above 
the level of the 
corridor. 


Photo 8: Looking 
west northwest 
from a pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


85th-Holmes O1: Photo Documentation 
Other - Wooded Lot 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 27, 2014 Laurie Brown 
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Photo 9: Looking 
east froma 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 10: Looking 
south southwest 
from a residence 
perspective at the 
proposed 
alignment corridor. 


Note: homes are 
located well above 
the level of the 
corridor. 


85th-Holmes O01: Photo Documentation 
Other - Wooded Lot 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 11: Looking 
southeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Note: homes are 
located well above 
the level of the 
corridor. 


Photo 12: Looking 
west from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


85th-Holmes O01: Photo Documentation 
Other - Wooded Lot 


Photographer: 
Laurie Brown 


KC NEXTRAIL | Country Club ROW Sane 
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Photo 13: Looking 
east northeast 
from a pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 14: Looking 
west southwest 
from a motorist’s 
perspective from 
85th Street and 
Holmes at the 
proposed 
alignment corridor. 


85th-Holmes O01: Photo Documentation 
Other - Wooded Lot 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 15: Looking 
south southwest 
froma 
residence/business 
perspective at the 
proposed 
alignment corridor. 


Photo 16: Looking 
south southeast 
froma 
residence/business 
perspective at the 
proposed 
alignment corridor. 


85th-Holmes O01: Photo Documentation 
Other - Wooded Lot 


KC NEXTRAIL | Country Club ROW inane en Photographer: 


Laurie Brown 
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Photo 17: Looking 
south southwest 
from a motorist’s 
perspective from 
85th Street and 
Kenwood Ave at 
the proposed 
alignment corridor. 


Photo 18: Looking 
south southeast 
from a motorist’s 
perspective from 
85th Street and 
Kenwood Ave at 
the proposed 
alignment corridor. 


85th-Holmes O1: Photo Documentation 
Other - Wooded Lot 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 27, 2014 Laurie Brown 
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Photo 19: Looking 
south southwest 
from a residence 
perspective at the 
proposed 
alignment corridor. 


Photo 20: Looking 
south southeast 
from a residence 
perspective at the 
proposed 
alignment corridor. 


85th-Holmes O01: Photo Documentation 
Other - Wooded Lot 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 27, 2014 Laurie Brown 
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85th-Holmes 


KC NEXTRAIL 


O1: Photo Documentation 
Other - Wooded Lot 


Country Club ROW 


Date of Photograph: 
February 27, 2014 


Photo 21: Looking 
south southwest 
from a motorist’s 
perspective from 
85th and Cherry 
Street at the 
proposed 
alignment corridor. 


Note: Residences 
and street are well 
above the 
alignment corridor 
and do not appear 
to have a view of 
the corridor. 


Photo 22: Looking 
south southeast 
from a motorist’s 
perspective from 
85th and Cherry 
Street at the 
proposed 
alignment corridor. 


Note: Residences 
and street are well 
above the 
alignment corridor 
and do not appear 
to have a view of 
the corridor. 


Photographer: 
Laurie Brown 
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Photo 23: Looking 
south southwest 
from a residence 
perspective at the 
proposed 
alignment corridor. 


Note: Residences 
and street are well 
above the 
alignment corridor 
and do not appear 
to have a view of 
the corridor. 


Photo 24: Looking 
south southeast 
from a residence 
perspective at the 
proposed 
alignment corridor. 


Note: Residences 
and street are well 
above the 
alignment corridor 
and do not appear 
to have a view of 
the corridor. 


85th-Holmes O1: Photo Documentation 
Other - Wooded Lot 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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85th-Holmes 


KC NEXTRAIL 


O01: Photo Documentation 
Other - Wooded Lot 


Country Club ROW 


Date of Photograph: 


February 27, 2014 


Photo 25: Looking 
south southwest 
from a motorist’s 
perspective from 
85th and Locust 
Street at the 
proposed 
alignment corridor. 


Note: Residences 
and street are well 
above the 
alignment corridor 
and do not appear 
to have a view of 
the corridor. 


Photo 26: Looking 
south southeast 
from a motorist's 
perspective from 
85th and Locust 
Street at the 
proposed 
alignment corridor. 


Note: Residences 
and street are well 
above the 
alignment corridor 
and do not appear 
to have a view of 
the corridor. 


Photographer: 
Laurie Brown 
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85th-Holmes 


KC NEXTRAIL 


O1: Photo Documentation 
Other - Wooded Lot 


Country Club ROW 


Date of Photograph: 


February 27, 2014 


Photo 27: Looking 
south southwest 
from a motorist’s 
perspective from 
85th and Oak 
Street at the 
proposed 
alignment corridor. 


Note: Residences 
and street are well 
above the 
alignment corridor 
and do not appear 
to have a view of 
the corridor. 


Photo 28: Looking 
south southeast 
from a motorist’s 
perspective from 
85th and Oak 
Street at the 
proposed 
alignment corridor. 


Note: Residences 
and street are well 
above the 
alignment corridor 
and do not appear 
to have a view of 
the corridor. 


Photographer: 
Laurie Brown 


Photo 29: Looking 
south southwest 
from a residence 
perspective at the 
proposed 


alignment corridor. 


O1 


Wooded Area 


Map illustrating data Perpsectives 

collection starting point Green=pedestrian 

and photo locations. Orange=Motorist 
Yellow=Residence or Business. 


85th-Holmes O1: Photo Documentation 
Other - Wooded Lot 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 1: Looking 
northwest with a 
residence/business 
perspective from 
Brush Creek to the 
proposed 
alignment corridor. 


Photo 2: Looking 
west with a 
residence/business 
perspective from 
Brush Creek to the 
proposed 
alignment corridor. 


Brush Creek P1: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 3: Looking 
scuthwest with a 
residence/business 
perspective from 
Brush Creek to the 
proposed 

al gnment corridor. 


Photo 4: Looking 
west with a 
pedestrian’s 
perspective from 
Brush Creek to the 
proposed 
alignment corridor. 


Brush Creek P1: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 5: Looking 
scuthwest with a 
pedestrian’s 
perspective from 
Brush Creek to the 
proposed 
alignment corridor. 


Photo 6: Looking 
north northeast 
with a pedestrian’s 
perspective from 
the Brush Creek 
Bridge to the 
proposed 
alignment corridor. 


Brush Creek P1: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 7: Looking 
east witha 
pedestrian’s 
perspective at the 
proposed 
alignment corridor 
across Brush Creek. 


Photo 8: Looking 
scuth southeast 

w tha motorist’s 
perspective from 
Ward Pakrway and 
Brookside at the 
proposed 
alignment corridor. 


Brush Creek P1: Photo Documentation 
Parks 


KC N EXTRAI L Cou ntry Cl u b ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 


Photo 9: Looking 
northeast with a 
pedestrian and 
residence/business 
perspective at the 
proposed 
alignment corridor. 


Photo 10: Looking 
sautheast with a 
pedestrian and 
residence/business 
perspective at the 
proposed 
alignment corridor. 


Brush Creek P1: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 11: Looking 
northeast with a 
residence/business 
perspective at the 
proposed 
alignment corridor. 


Photo 12: Looking 
north northeast 
with a motorist 
perspective from 
Volker Blvd and 
Brookside at the 
proposed 
alignment corridor. 


Brush Creek P1: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
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Photo 13: Looking 
west northwest 

w tha pedestrian’s 
perspective at the 
proposed 

al gnment corridor. 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
evens y Arse Trane Autn Green=pedestrian 
Crange=Motorist 
Yallow=Residence 
IBROORSIDE BLVD . or Business 


Brush Creek P1: Photo Documentation 
Parks 


Laurie Brown 


KC NEXTRAIL | Country Club ROW | = PieorPhetogienh Photographer: 
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Photo 1: Looking 
southeast with a 
motorist’s 
perspective from 
Brookside and 
52nd Street at the 
proposed aligment 
corridor. 


Photo 2: Looking 
northeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Countryside Park P2: Photo Documentation 
Parks 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 3: Looking 
southeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
northeast with a 
motorist’s 
perspective from 
53rd Street and 
Brookside at the 
proposed 
alignment corridor. 


P2: Photo Documentation 


Countryside Park 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 5: Looking 
southeast with a 
motorist’s 
perspective from 
53rd Street and 
Brookside at the 
proposed 
alignment corridor. 


Photo 6: Looking 
northeast with a 
residence 
perspective at the 
proposed 
alignment corridor 


Countryside Park P2: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 7: Looking 
southeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 8: Looking 
northeast with a 
motorists 
perspective from 
53rd Terrace and 
Brookside at the 
proposed 
alignment corridor. 


Countryside Park P2: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 9: Looking 
southeast with a 
motorist’s 
perspective from 
53rd Terrace and 
Brookside at the 
proposed 
alignment corridor. 


Photo 10: Looking 
northeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Countryside Park P2: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 11: Looking 
southeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 12: Looking 
northeast with a 
motorist’s 
perspective from 
54th Street and 
Wornall Road at the 
proposed 
alignment corridor. 


P2: Photo Documentation 


Countryside Park 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 13: Looking 
southeast with a 
motorist’s 
perspective from 
54th Street and 
Brookside at the 
proposed 
alignment corridor. 
Ww or aie 


Photo 14: Looking 
north with a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Countryside Park P2: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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P2: Photo Documentation 


Date of Photograph: 


February 26, 2014 


Photo 15: Looking 
west with a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 16: Looking 
looking south with 
a pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photographer: 
Laurie Brown 
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Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


Countryside Park P2: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 1: Looking 
west northwest 
with a pedestrian’s 
perspective at the 
proposed 
alignment corridor 
along the west side 
of the park. 


Photo 2: Looking 
west southwest 
with a pedestrian’s 
perspective at the 
proposed 
alignment corridor 
along the west side 
of the park. 


So Me Se 5 


Brookside Park P3: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 3: Looking 
northwest with a 
residence 
perspective at the 
proposed 
alignment corridor 
along the west side 
of the park. 


Photo 4: Looking 
southwest with a 
residence 
perspective at the 
proposed 
alignment corridor 
along the west side 
of the park. 


P3: Photo Documentation 
Parks 


Brookside Park 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 5: Looking 
west northwest 
with a motorist’s 
perspective from 
57th Street and 
Grand at the 
proposed 
alignment corridor 
along the west side 
of the park. 


Photo 6: Looking 
south at the 
monument in the 
median of Grand 
Avenue and 57th 
Street, south of the 
park. 


Brookside Park P3: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 7: Looking 
east at the gateway 
monument at the 
corner of Grand 
Avenue and 57th 
Street, south of the 
park. 


Photo 8: Looking 
north northeast 
with a motorist’s 
perspective from 
57th Street and 
Brookside at the 
proposed 
alignment corridor. 


Brookside Park P3: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 26, 2014 Laurie Brown 
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Photo 9: Looking 
northeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 10: Looking 
southeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Brookside Park P3: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 26, 2014 Laurie Brown 
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Photo 11: Looking 
northeast with a 
motorist’s 
perspective from 
56th Terrace and 
Brookside at the 
proposed 
alignment. 


Photo 12: Looking 
southwest witha 
motorist’s 
perspective from 
56th Terrace and 
Brookside at the 
proposed 
alignment. 


Brookside Park P3: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Clu b ROW February 26, 2014 Laurie Brown 
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Photo 13: Looking 
northeast with a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 14: Looking 
southeast ith a 
residence 
perspective at the 
proposed 
alignment corridor. 


Brookside Park P3: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAI L Country Club ROW February 26, 2014 Laurie Brown 
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P3: Photo Documentation 


Date of Photograph: 


February 26, 2014 


Photo 15: Looking 
southeast with a 
motorist’s 
perspective from 
56th Street and 
Brookside at the 
proposed 
alignment corridor. 


Photo 16: Looking 
west southwest 
from a residence 
perspective at the 
proposed 
alignment corridor 
on the north side of 
the park. 


Photographer: 
Laurie Brown 
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P3: Photo Documentation 


Date of Photograph: 
February 26, 2014 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


Photographer: 
Laurie Brown 


Photo 1: Looking 
southwest from a 
business 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 


Photo 2: Looking 
northwest from a 
business 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 


Brookside Court P4: Photo Documentation 
Parks 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


March 6, 2014 Laurie Brown 
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Photo 3: Looking 
southwest from a 
business 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 


Photo 4: Looking 
northwest from a 
business 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 


P4: Photo Documentation 
Parks 


Brookside Court 


Date of Photograph: Photographer: 
KCNEXTRAIL | Country Club ROW | — 72te of Photo Ai ale 
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Photo 5: Looking 
southwest from a 
business 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 


Photo 6: Looking 
morthwest from a 
business 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 


P4: Photo Documentation 
Parks 


Brookside Court 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


March 6, 2014 Laurie Brown 
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Photo 7: Looking 
south southwest 
from a pedestrian’s 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 


Photo 8: Looking 
southeast from a 
motorist’s 
perspective from 
63rd Street and 
Brookside at the 
proposed 
alignment corridor 
along the east side 
of the park. 


Brookside Court P4: Photo Documentation 
Parks 


Date of Phot h: Phot her: 
KC NEXTRAIL | Country Club ROW ae cat otographer 


Laurie Brown 
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Photo 9: Looking 
southeast from a 
business 
perspective at the 
proposed 
alignment corridor 
along the east side 
of the park. 


Photo 10: Looking 
southeast from a 
business/Institution 
perspective at the 
proposed 
alignment corridor 
along the east side 
of the park. 


Brookside Court P4: Photo Documentation 
Parks 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


March 6, 2014 Laurie Brown 
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Photo 11: Looking 
east froma 
business/Institution 
perspective at the 
proposed 
alignment corridor 
along the east side 
of the park. 


Photo 12: Looking 
northeast from a 
business/Institution 
perspective at the 
proposed 
alignment corridor 
along the east side 
of the park. 


Brookside Court P4: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KCNEXTRAIL | Country Club ROW | pare ct Photo eae 
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Photo 13: Looking 
north northeast 
from a motorist’s 
perspective from 
Meyer Blvd and 
Brookside at the 
proposed 
alignment corridor 
along the east side 
of the park. 


Photo 14: Looking 
north from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 


Brookside Court P4: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


March 6, 2014 Laurie Brown 
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Photo 15: Looking 
southeast from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 


Photo 16: Looking 
east froma 
pedestrian’s 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 


Brookside Court P4: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KCNEXTRAIL | Country Club ROW | hecee box ase ala 
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Photo 17: Looking 
northeast from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor 
on the east side of 
the park. 
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Brookside Court P4: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


March 6, 2014 Laurie Brown 
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Photo 1: Looking 
west from a 
motorist’s 
perspective from 
85th Street and the 
park entry at the 
proposed 
alignment corridor. 


Photo 2: Looking 
northwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


South Oak Park P5: Photo Documentation 
Parks 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 3: Looking 
southeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
northwest from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


South Oak Park P5: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 5: Looking 
southeast from a 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 6: Looking 
south southeast 
from a pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


South Oak Park P5: Photo Documentation 
Parks 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 7: Looking 
south southwest 
from a pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 8: Looking 
northwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


South Oak Park P5: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 9: Looking 
southeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 10: Looking 
north northwest 
from a motorist’s 
perspective from 
Main amd Pico 
Street at the 
proposed 
alignment corridor. 


South Oak Park P5: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 27, 2014 Laurie Brown 
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Photo 11: Looking 
north northeast 
from a motorist’s 
perspective from 
Main and Pico 
Street at the 
proposed 
alignment corridor. 
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South Oak Park P5: Photo Documentation 
Parks 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 1: Looking 
southeast froma 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 2: Looking 
southwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Legacy East Park P6: Photo Documentation 
Parks 


KC NEXTRAIL Cou ntry Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 3: Looking 
southeast froma 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 


a, 4 : 
a alignment corridor. 
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Legacy East Park P6: Photo Documentation 
Parks 


Date of Photograph: Photographer: 
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Photo 5: Looking 
west from a 
pedestrian's 
perspective at the 
proposed 
alignment corridor. 


Photo 6: Looking 
east froma 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Legacy East Park P6: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 7: Looking 
southeast from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Photo 8: Looking 
southwest from a 
residence 
perspective at the 
proposed 
alignment corridor. 


Legacy East Park P6: Photo Documentation 
Parks 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Photo 9: Looking 
west at the trail 

c osure signs from 
a pedestrian’s 
perspective on 
west of Legacy 
East Park 


Photo 10: Looking 
at park amenities 
along the trail 
located at the 
western and 
eastern most sides 
of the park. 


Legacy East Park P6: Photo Documentation 
Parks 
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P6: Photo Documentation 


Date of Photograph: 
February 27, 2014 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perspectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


Photographer: 
Laurie Brown 
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85th Street 


KC NEXTRAIL 


$1: Photo Documentation 
Stream Crossing 


Country Club ROW 


Date of Photograph: 


February 27, 2014 


Photo 1: Looking 
north northwest at 
the unnamed 
tributary to the 
Blue River that 
flows under 85th 
Street. 


Photo 2: Looking 
west at the 
unnamed tributary 
of the Blue River at 
the point that it 
daylights after 
passing under 85th 
Street. 


Photographer: 
Laurie Brown 


™ 


Treaties AU 


hy & Veg! 


— 


y ms 


- wi 
| 


85th Street 


KC NEXTRAIL 


\ Gusitien David | { 
’ i ba 
band Trust of Jeck god b cunty fh fetour| 


s 
S1 STAM cerry se 
Crossing a 


oO iBnSan 


_ 


- = 
—— 


rActhony & dald 


Daguined Arte nle's 


‘t le 


~ _,__-Camipos RuBes.§ Cerva) 

K Cc T Auth ' 
ee ityA~es Trass Au ~ 
p< > 


Parke ey -iehvr RPatrics ? _ 
r 7 7 7 
. ore Dactpt / 
Sa: Bye Pee j 
Né BeittyzrianP ala eiko 
\ pEniltan Blizat eth * 


vs 


; etioseph ja 


kRoxW & 


S1: Photo Documentation 
Stream Crossing 


Country Club ROW 


February 27, 2014 


Date of Photograph: 


Photo 3: Looking 
southeast at the 
unnamed tributary 
to the Blue River 
below the outfall 
structure from 85th 
Street. 


Map illustrating 
data collection 
starting point and 
photo locations. 


Perpsectives 
Green=pedestrian 
Orange=Motorist 
Yellow=Residence 
or Business 


Photographer: 
Laurie Brown 
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87th-Troost 


KC NEXTRAIL 


S2: Photo Documentation 
Stream Crossing 


Country Club ROW 


Date of Photograph: 


February 27, 2014 


Photo 1: Looking 
west/upstream in 
the channel of the 
unnamed tributary 
of the Blue River 
under the Troost 
Bridge. 


Photo 2: Looking 
east/downstream 
in the channel of 
the unnamed 
tributary of the 
Blue River under 
the Troost Bridge. 


Photographer: 
Laurie Brown 


Photo 3: Looking 
east from the 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


Photo 4: Looking 
west from the 
pedestrian’s 
perspective at the 
proposed 
alignment corridor. 


87th-Troost $2: Photo Documentation 
Stream Crossing 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 27, 2014 Laurie Brown 
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Photo 5: Looking 
south at the riprap 
drainage channel 
that outfalls into 
the unnamed 
tributary of the Blue 
River. 


‘ = Map illustrating 
=" aa —_ Spasilervanearcste photo locations. 
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87th-Troost S2: Photo Documentation 
Stream Crossing 


Date of Photograph: Photographer: 
KC NEXTRAIL Country Club ROW February 27, 2014 Laurie Brown 
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Photo 1: Looking 
south at the deep 
stream channel 
immediately 
adjacent to the 
south side of the 
proposed 
alignment corridor. 


Photo 2: Looking 
east at the barrier 
along the edge of 
the proposed 
alignment corridor 
protecting trail 
users from falling 
down the adjacent 
steep stream bank. 


S3: Photo Documentation 
Stream Crossing 


KC NEXTRAIL Country Club ROW Date of Photograph: Photographer: 


February 27, 2014 Laurie Brown 
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Tracy $3: Photo Documentation 
Stream Crossing 


KC NEXTRAIL | Country Club ROW Del Soviheleaiaptt 


February 27, 2014 


Photo 3: Looking 
west at signage 
along proposed 
alignment corridor. 


Map illustrating 
location of 
unnamed tributary 
in relation to 
proposed 
alignment corridor. 


Photographer: 
Laurie Brown 


Appendix 7: 
GLOSSARY 


The following terms and acronyms are used throughout this document. The project team has developed 
a list of definitions for these terms and acronyms in order to ensure clearest interpretation of the 


NextRail plan. 


ACE: Advanced Conceptual Engineering; the phase 
of the streetcar expansion project that follows this 
initial planning effort 

ADA: Americans with Disabilities Act 

Alight: When a transit rider exits the vehicle when 
arriving at their destination or point of transfer 
ASTs: Above ground Storage Tanks 

BMPS: Best Management Practices 

BPR: Bureau of Public Roads 

BRT: Bus Rapid Transit, form of premium transit 
that combines the attractiveness of rail transit with 
the low cost of bus transit. 

Core Routes: The primary transit routes within a 
transit network. 

CCROW: Country Club Right-of-Way 

CTPP: Census Transportation Planning Products 
describing worker travel patterns used in the 
STOPS ridership forecasting model 

DU: Dwelling unit 

EA (in cost-estimating): Each. A measure used in 
cost-estimating to indicate items are budgeted in 
discrete numeric quantities (e.g., 10 poles). 

EDR: Environmental Data Resources 

EPA: Environmental Protection Agency 

FAR: Floor-to-Area ratio 

FEMA: The Federal Emergency Management 
Agency responsible for mapping 100-year and 
500-year floodplains 

FTA: Federal Transit Administration 

GTFS: General Transit Feed Specification; an open 
source description of transit service locations and 
times 

KCATA: Kansas City Area Transit Authority; 

the primary transit operator in the Kansas City 
metropolitan area 

KCMO: Kansas City, Missouri 

KCUMB: Kansas City University of Medicine 

and Biosciences; a medical school located on 
Independence Avenue 

KDHE: Kansas Department of Health and 
Environment 


Land Use: The function of land for different human 
purposes or economic activities. Typical categories 
for land use are dwellings, industrial use, transport, 
recreational use or nature protection areas 

LF: Linear Feet. A measure of length used for cost- 
estimating purposes. 

LOS: Level of Service; a measure of traffic flow 
effectiveness used by traffic engineers 

LPA: Locally Preferred Alternative 

LRT: Light rail transit 

LS: Lump Sum. A measure used in cost-estimating 
to indicate an item is budgeted as a whole. 
MAP-21: Moving Ahead for Progress in the 21st 
Century; the most recent federal transportation bill 
MARC: Mid-America Regional Council; the Kansas 
City area’s Metropolitan Planning Organization and 
the lead transportation planning organization in 
the metropolitan area 

MARC NRI: Mid-America Regional Council Natural 
Resource Inventory 

MDNR: Missouri Department of Natural Resources 
Mixed-Traffic: A configuration in which the 
streetcar tracks are embedded in automobile lanes 
so that both streetcars and automobiles can share 
the lanes. 

MoDOT: Missouri Department of Transportation 
Multi-modal: Travel by various forms of 
transportation (bus/streetcar/train/bike/etc.) 
MUTCD: Manual on Uniform Traffic Control Devices 
NACTO: National Association of City 
Transportation Officials 

NEPA: National Environmental Policy Act 

New Starts / Small Starts: FTA’s major transit 
investment program for fixed guideway (rail and 
bus rapid transit) transportation improvements. 
NPDES: National Pollutant Discharge Elimination 
System 

NRHP: National Register of Historic Places 

NWI: National Wetland Inventory 
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PCE: Perchloroethylene 

Ridership forecast: The projected average number 
of passengers on a future transit route based on 

a four step model that assesses socio-economic 
data, operating plans, and Census journey to work 
flows. 

Route-miles (RM): A measure of the extent of a 
streetcar system by the number of miles of route 
on which it runs. Often, a route contains tracks in 
both directions. 

ROW: Right-of-Way 

SCC: Standard Cost Categories used by the FTA 
for cost estimation 

Semi-Exclusive: A configuration in which streetcar 
tracks generally run in their own right-of-way (not 
shared with automobiles; for example, a median) 
except at infrequent intervals where they cross a 
street or intersection. 

SF (in economic impact calculations): Square Feet 
Social Equity: A state at which all people ina 
given society share the same status in a certain 
detail. It entails equal rights, opportunities, 
obligations as well as economic equity 

STOPS: Simplified Trips-on-Project Software; 

the FTA’s newly developed model for estimating 
ridership on fixed guideway transit systems 

TDD: Transportation Development District; 

a political subdivision formed to finance 
transportation projects 

TOD: Transit Oriented Development 

Through Route: a method of configuring and 
scheduling transit service wherein vehicles travel 
from the end of one route through a central area to 
the end of a second route. 

Track-miles (TM): A measure of the extent of a 
streetcar system by the number of miles of track. 
In a typical system, track-miles will be roughly 
twice the value of route-miles, because a route will 
typically have tracks in both directions. 

Transit Signal Priority: A transit priority measure 
that provides more green time for transit vehicles 
under specified conditions through an interface 
between the transit vehicle and traffic signal 
controller 

TRB: Transportation Research Board 

USDOT: United States Department of 
Transportation 

VMF: Vehicle Maintenance Facility 

VMT: Vehicle miles travelled 

V/C Ratio: Volume-to-capacity ratio; the 
measurement of the available capacity fora 
roadway where the volume on a roadway is 
divided by the theoretical capacity of the roadway 
YOE: Year of Expenditure; the expected year in 
which construction funds will be spent. 
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